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Section 1 
Introduction 


1.1 Overview 


The Chicago Transit Authority (CTA) is proposing to make transportation improvements by 
extending the Red Line from the 95th Street station to 130% Street. CTA and the Federal Transit 
Administration (FTA) will be preparing an Environmental Impact Statement (EIS) that will 
evaluate the environmental effects of constructing and operating the proposed extension. FTA 
is the federal lead agency and CTA is the local lead agency. 


The Red Line was put into operation in 1969. Plans to extend the Red Line to the southern city 
limits were made shortly thereafter but have not yet been implemented. Starting in 2002, 
community activists began an awareness campaign and a community petition drive which 
resulted in an advisory referendum being placed on the November 2004 ballot. The referendum 
was supported by 38,000 voters in the 9th and 34 wards. In 2006, the Chicago Transit Board 
initiated an Alternatives Analysis (AA) study for the proposed extension. 


The study area is situated 11 miles south of the Chicago Central Area (commonly referred to as 
the Loop) and encompasses approximately 20 square miles. The boundaries of the study area 
are 95th Street on the north, Ashland Avenue on the west, Stony Island Avenue on the east, and 
the Calumet-Sag Channel/ Little Calumet River and 134 Street on the south. 

The I-57 Expressway and I-94 Bishop Ford Freeway traverse the western and eastern edges of 
the study area, respectively. Lake Calumet is located in the eastern portion of the study area. 


The study area encompasses parts of nine community areas in the City of Chicago and the 
eastern section of the City of Calumet Park (area east of Ashland Avenue). Community areas 
include Washington Heights, Beverly, Morgan Park, Roseland, Pullman, West Pullman, 

South Deering, Hegewisch and Riverdale. The study area has significant residential (primarily 
single family) industrial (existing and vacant), transportation and commercial development. 
The study area boundaries are major, recognizable streets, used to clearly define where possible 
alternatives would be considered. However, travel patterns and analyses beyond the study area 
are integral components to the project study and included as necessary. 


For the Red Line Extension project the CTA has completed an Alternatives Analysis (AA) and 
conducted early scoping on the potential range of alternatives. The results of that study may be 
found in the Locally Preferred Alternative Report (CTA 2009) and which is incorporated here by 
reference. The AA provides the reasoning for decisions regarding the identification and 
narrowing of the range of alternatives. The AA process identified an initial set of nine corridors 
and eleven transit modal technologies. The process screened these options into a set of eight 
conceptual alternatives that potentially met the project purpose. These alternatives were 
screened against criteria related to constructability, right-of-way constraints, impacts of 
configurations, and operational concerns. This screening step narrowed the range of 
alternatives to three build alternatives and a no build alternative and a transportation system 
management (TSM) alternative. These alternatives were screened against the goals, objectives, 
and evaluation criteria established for the project. 
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In addition, input from stakeholders, the public and agencies was solicited in the process of 
narrowing the range of alternatives. The AA process resulted in the identification of a locally 
preferred alternative (LPA) in addition to one other build alternative (the Halsted HRT 
Alternative), the No Build Alternative, and a TSM Alternative that will be carried forward into 
the DEIS. A Locally Preferred Alternative (LPA) was identified through the AA process and 
designated by the Chicago Transit Board in August 2009. 


The EIS will evaluate the LPA along with a No Build Alternative, a Transportation System 
Management (TSM) Alternative, and the Halsted Alternative developed during the AA process. 
Subsequent to the completion of the AA process, FTA and CTA initiated the public and agency 
NEPA scoping to obtain input on the scope of the EIS. The Notice of Intent (NOI) identified the 
four alternatives carried forward from the AA for evaluation. This report summarizes the 
results of the NEPA scoping process. 


The Draft EIS (DEIS) will build upon the AA studies and form the basis for performance of 
Preliminary Engineering and preparation of a subsequent Final EIS. One of the primary 
purposes of scoping is to identify possible environmental impacts of the project. Transit 
improvements in the Far South side could be financed with a mix of local, state, federal New 
Starts, and other federal funds. Accordingly, the project will be executed in compliance with 
current FTA Section 5309 New Starts guidelines, and all environmental documents will satisfy 
the requirements of NEPA and the Safe, Accountable, Flexible, Efficient Transportation Equity 
Act: A Legacy for Users (GAFETEA-LU). 


1.2 Project Area 


The proposed project area is located 11 miles south of the Chicago Central Area (commonly 
referred to as the “Loop”). The limits of the project area are from 95th Street on the north to 130t 
Street on the south. The Calumet-Sag Channel/ Little Calumet River extends along the southern 
edge of the project area and Lake Calumet is located to the east. The I-57 Expressway and I-94 
Bishop Ford Freeway traverse the western and eastern edges of the project area, respectively. 


The project area includes parts of eight community areas in the far south side of the City of 
Chicago. Community areas include Washington Heights, Morgan Park, Roseland, Pullman, 
West Pullman, South Deering, Hegewisch, and Riverdale. The project area encompasses 
significant residential (primarily single family), industrial (existing and vacant), transportation, 
and commercial developments. 


1.3 Alternatives 


The Red Line Extension EIS will include an evaluation of a No Build Alternative, a 
Transportation System Management Alternative, the Locally Preferred Union Pacific Railroad 
Heavy Rail Transit (HRT) Alternative, and the Halsted Street HRT Alternative. These 
alternatives are briefly described below. 


1.3.1 No Build Alternative 

The No Build Alternative is defined as the existing transportation system, plus any committed 
transportation improvements. Committed transportation improvements include projects that 
are already in the Chicago Metropolitan Agency for Planning (CMAP) financially constrained 
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Transportation Improvement Program (TIP). The Red Line project area has five bridge 
reconstructions, and several road improvement projects included in the FY 2007 - 2012 TIP. 
These improvements are primarily on highway segments in the vicinity of the project area and 
generally do not lie adjacent to or intersect with the proposed TSM or HRT alternatives. 


Bridge projects in the TIP include: Illinois 1 (Halsted Street) at the Little Calumet River; I-94 
(Bishop Ford Expressway) at the Stony Island Avenue ramp and at Cottage Grove Road; I-57 at 
1034 Street; and I-57 at Genoa Road. Road improvement projects include a variety of 
landscaping, safety fencing, and resurfacing projects, and coordination of signal timing on 
Stony Island Avenue from 95‘ Street north, and on 95'* Street from Western Avenue east to 
Ewing Avenue. There is also a bicycle and pedestrian multi-use trail proposed to extend from 
the existing Centennial Trail in Lemont to the Burnham Greenway in Burnham. 


Bus transit service under the No Build Alternative would be focused on the preservation of 
existing services and projects. No significant changes to bus service are anticipated in the 
project area. All elements of the No Build Alternative are included in each of the other 
alternatives. 


Summary: 
e Existing transportation system. 
e Plus committed transportation improvements: bridge and road improvement projects. 
e Bus transit service focused on the preservation of existing services and projects. 


1.3.2 Transportation System Management (TSM) Alternative 


The proposed TSM Alternative is a Bus Rapid Transit (BRT) alternative that operates between 
the 95th Street Station and 130* Street via East 95 Street, Michigan Avenue, East 127* Street, 
South Indiana Avenue, and East 130t Street. Proposed BRT service would operate in mixed 
traffic with traffic signal priority along 95» Street, Michigan Avenue, and 130* Street. 

The TSM Alternative is 5.5 miles long and would include four intermediate stops at 103"4, 111%, 
115th, and 130 Streets with park-and-ride facilities proposed at all of the new stops. The 95th 
Street terminal would be expanded to extend the existing bus bays along State and Lafayette 
Streets approximately 250-feet north to 94th Street to improve circulation and safety. The TSM 
alternative assumes that buses from the south would continue to serve the 95th Street Station. 


Summary: 

e Transportation improvements that are already in the CMAP Fiscal Year 2007-2012 TIP as 
described in the No Build Alternative. 

e Bus Rapid Transit (BRT) that operates between the 95t Street Station and 130 Street. 

e 5.5 miles long with three intermediate stops at 1034, 111, and 115t Streets and a new 
terminal station at 130 Street. 

e Park-and-ride facilities proposed at all new stops. 

e Operates in mixed traffic with traffic signal priority along 95 Street, Michigan Avenue, 
and 130 Street. 

e 95th Street terminal expanded to extend the existing bus bays along State and Lafayette 
Streets approximately 250-feet north to 94th Street to improve circulation and safety. 

e Existing buses from the south continue to serve the 95th Street station. 
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1.3.3 Locally Preferred Alternative (LPA): Union Pacific Railroad (UPRR) Heavy 
Rail Transit (HRT) Alternative 


The proposed LPA would extend the heavy rail transit line from the existing Red Line 95th 
Street Station to 130 Street. The line would be on an elevated structure from the 95*» Street as it 
heads south along the I-57 Expressway for nearly one-half mile until reaching the UPRR 
corridor in the vicinity of Eggleston Avenue. It would then turn south along the UPRR corridor 
to approximately 111 Street where it would turn southeast. East of South Prairie Avenue, the 
alignment would cross over the Canadian National/ Metra tracks near 119 Street where it 
would transition to an at-grade profile and then continue southeast along the former Michigan 
Central/Indiana Harbor Belt (IHB) railroad right-of-way to terminate in the vicinity of 130% 
Street. 


The proposed LPA is 5.3 miles long and would include three new intermediate stations at 103"4, 
111, and 115" Streets and a new terminal station at 130‘ Street with new park-and-ride and 
bus terminal facilities at each station. This alternative assumes that buses from the south would 
be re-routed to serve the new intermediate and terminal stations to speed passenger travel 
toward downtown Chicago. 


The new HRT tracks would be placed immediately adjacent to the UPRR right-of-way on either 
the west side (West Side Option) or the east side (East Side Option). Both options would 
require adjacent property acquisition to accommodate the CTA right-of-way and station 
facilities at 1034, 111, and 115t Streets. The West Side Option could impact Fernwood 
Parkway between 99t Street and 1034 Streets which could trigger a Section 4(f) of the 
Department of Transportation Act evaluation in the EIS. The East Side Option could impact 
Wendell Smith Park adjacent to the I-57 Expressway which could also trigger a Section 4(f) 
evaluation in the EIS. 


There are two options for the 130* Street terminal station. The Red Line extension would 
continue south along the IHB right-of-way to either a south or west terminal station location 
along the north side of 130 Street, just west of the I-94 Bishop Ford Freeway. 


Summary: 

e Transportation improvements that are already in the CMAP Fiscal Year 2007-2012 TIP as 
described in the No Build Alternative. 

e Heavy rail transit line extension from 95' Street Station to 130* Street. 

e 5.3 mile extension with three new intermediate stops at 1034, 111 and 115t Streets and 
a new terminal station at 130' Street. 

e New park-and-ride and bus terminal facilities at each station. 

e Buses from the south would be rerouted to serve the new intermediate and terminal 
stations to speed passenger travel to downtown Chicago. 

e Two alignment options will be studied in the EIS: Tracks could be placed immediately 
adjacent to the UPRR right of-way on either the west side (West Side Option) or the east 
side (East Side Option). 

e Two options for the 130 Street terminal station will be studied in the EIS: The line 
would continue south along the IHB right-of-way to either a south or west terminal 
station location along the north side of 130 Street, just west of the I-94 Bishop Ford 
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Freeway. 


1.3.4 Halsted Street Heavy Rail Transit Alternative 


The proposed Halsted Street HRT Alternative would be operated on an elevated structure 
between the existing Red Line 95 Street Station and the Halsted Street/ Vermont Avenue 
intersection in the vicinity of 127 Street. The alignment would follow the median of I-57 
Expressway until reaching Halsted Street. It would then turn south onto Halsted Street and 
continue in the median to Vermont Avenue. 


The proposed Halsted Street HRT Alternative is 5.0 miles long and would include three new 
intermediate stations at 103"4, 111, 119t Streets and a new terminal station at Vermont Avenue 
with new park-and-ride and bus terminal facilities at the intermediate and terminal stations. 
This alternative assumes that buses from the south would be re-routed to serve the new 
intermediate and terminal stations to speed passenger travel to downtown Chicago. 


Near the proposed station areas, there may be additional impacts to adjacent land owners if 
land acquisition would be required for station facilities such as bus turnarounds or parking 
facilities. This would be most applicable at the proposed terminal station at 127**/ Vermont 
since several properties are located close to Halsted Street in this segment and there may be 
higher off-street facility needs. 


Summary: 

e Transportation improvements that are already in the CMAP Fiscal Year 2007-2012 TIP as 
described in the No Build Alternative. 

e Heavy rail transit line extension from 95' Street Station to Halsted Street/ Vermont 
Avenue intersection. 

e 5.0 mile extension with three new intermediate stops at 103"4, 111th, 119 Streets and a 
new terminal station at Vermont Avenue. 

e New park-and-ride facilities at intermediate and terminal stations. 

e Buses from the south would be rerouted to serve the new intermediate and terminal 
stations. 


1.4 Summary of Purpose and Need 


The purpose of the Red Line Extension project is to reduce travel times to jobs for Far South 
Side and South Suburban residents and improve the performance of the existing Red Line 95th 
Street Station terminal. The project would also provide an opportunity to support economic 
development initiatives. The City of Chicago has designated several Tax Increment Finance 
(TIF) districts, Redevelopment Areas(RA), and Industrial Corridors in the study area. Major 
incentive zone areas in the study area include the 119**/ Halsted RA, the Roseland/ Michigan 
Avenue RA, the Pullman Industrial Corridor, and several smaller TIF districts. 


The need for the project is based on the following considerations: 
e Lack of park-and-ride and passenger drop off, and poor pedestrian facilities limit access 
to the existing 95th Street terminal of the Red Line. 
e Customers accessing the existing terminal facility by bus experience measureable delays 
resulting from poor performance of surrounding arterial intersections, insufficient space 
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for bus loading and unloading, and insufficient space for bus layovers. 

e Congested bus and passenger conditions at the existing terminal station and bus facility 
result in safety issues and diminish the attractiveness of transit as an alternative to other 
travel modes. 

e Roadway performance in the study area is adversely impacted by narrow arterial streets 
and frequent at-grade freight rail crossings. 

e Study area population is highly transit dependent, minority, and low-income. Presently, 
this population is underserved by rail transit compared to other areas in the region. 


1.5 Project Participants 


The project participants include FTA, CTA, and CTA’s consultants. CTA’s consultants include 
the CWC Transit Group and CWC’s subconsultants. The Federal Highway Administration 
(FHWA) has been identified as a cooperating agency. Other project participants include federal, 
state, and local participating agencies identified in accordance with the Safe, Accountable, 
Flexible, Efficient Transportation Equity Act - A Legacy for Users (GSAFETEA-LU) 6002. 
Participating agencies have been identified and are listed in Appendix C. 


1.6 Purpose of Report 


The following report summarizes the public participation process for, and the public comments 
resulting from, the Red Line Extension public scoping meetings and comment period. The 
process of determining the scope, focus, and content of an EIS is known as “scoping.” Scoping 
meetings are a useful opportunity to obtain information from the public and governmental 
agencies. In particular, the scoping process asks agencies and interested parties to provide 
input on the proposed alternatives, the purpose and need for the project, the proposed topics of 
evaluation, and potential impacts and mitigation measures to be considered. 
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Section 2 
Scoping Process 


2.1 Early Scoping Activities 

In 2006, CTA and FTA began the Alternatives Analysis (AA) process, for the proposed Red Line 
Extension. As part of a three step screening process, CTA held six public meetings between 
2007 and 2009 in order to help define the purpose and need and identify a range of reasonable 
alternatives. This AA process is an early public scoping process and was conducted consistent 
with the Federal Transit Administration’s (FTA) guidelines. 


Early scoping included a series of three screening evaluations and public outreach efforts. The 
first step, Screen 1, included meetings with elected officials and community groups in the study 
area, a meeting with stakeholders, a Technical Advisory Committee (TAC) meeting, and two 
public meetings. The two public meetings were held on April 10 and 11, 2007. A total of 147 
persons attended the two public meetings and 14 representatives of 11 community and 
governmental organizations attended the stakeholder session, held prior to the public meetings. 


The second step, Screen 2, again included meetings with elected officials and community 
groups in the study area, a meeting with stakeholders, a Technical Advisory Committee (TAC) 
meeting, and two public meetings. The two public meetings were held on December 3 and 4, 
2008. A total of 84 persons attended the two public meetings, and 10 representatives of 10 
organizations attended the stakeholder session, held prior to the public meetings. 


The third step of the process, Screen 3, included two public meetings held on June 3 and 4, 2009. 
Prior to the public meetings, CTA conducted 11 briefings of elected officials and their staff and 
one stakeholder meeting. Fourteen representatives of 13 organizations attended the stakeholder 
briefing. 


Screen 1 

e April 10, 2007 - public meeting 

e = April 11, 2007 - public meetings 
Screen 2 

e December 3, 2008 - public meetings 

e December 4, 2008 - public meetings 
Screen 3 

e June 3, 2009 - public meetings 

e June 4, 2009 - public meetings 


During early scoping, CTA evaluated nine alternatives, and in August 2009, the Chicago Transit 
Board designated the Union Pacific Railroad (UPRR) Heavy Rail Transit (HRT) Alternative as 
the Locally Preferred Alternative (LPA) for further study in the EIS. The LPA was chosen, in 
part, due to agency participation and public participation through review and comments. 
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2.2 Draft Environmental Impact Statement (DEIS) Scoping Activities 


In accordance with NEPA, CTA and FTA have initiated the environmental review process for 
the Red Line Extension. An EIS will be prepared to identify impacts related to project 
construction and operation. As part of the initial phase of the environmental process, public 
scoping meetings were hosted on September 22, 2009 and September 24, 2009, to receive public 
comments on the alternatives and issues that should be examined as part of the environmental 
analysis. The public meetings are also a requirement of the Safe, Accountable, Flexible, Efficient 
Transportation Equity Act: A Legacy for Users (GAFETEA-LU), which requires project 
proponents to provide opportunities for public participation in transportation decision-making. 
The process of determining the scope, focus, and content of an EIS is known as “scoping.” 
Scoping meetings are a useful opportunity to obtain information from the public and 
governmental agencies. In particular, the scoping process asks agencies and interested parties 
to provide input on the proposed alternatives, the purpose and need for the project, the 
proposed topics of evaluation, and potential impacts and mitigation measures to be considered. 


2.2.1 Public Participation Plan 


NEPA and SAFETEA-LU require project proponents to provide opportunities for public 
participation in transportation decision-making. In order to meet the requirements of these two 
Acts, a Public Participation Plan (Appendix A) was developed to guide CTA through a 
comprehensive public participation process for the Red Line Extension EIS scoping phase. The 
plan includes public participation goals, strategies to engage the public, key audiences to be 
addressed and the plan for notification and outreach for the scoping phase of the project. The 
Public Participation Plan that is included in Appendix A was developed specifically for the 
scoping process and will be updated to address outreach needs for the release of the Draft 
Environmental Impact Statement. 


2.2.2. Coordination Plan 


Section 6002 of the Safe, Accountable, Flexible, Efficient Transportation Equity Act: A Legacy 
for Users (GAFETEA-LU) established an environmental review process for transit projects that 
has now been included in Section 139 of Title 23 of the U.S. Code. Section 139 directs agencies 
to prepare a plan for coordinating public and agency participation in and comments on the 
environmental review process for a project. The coordination plan describes how the lead 
agencies will provide opportunities for input from both the public and other agencies. The 
Coordination Plan includes the Public Participation Plan described above in Section 2.2.1. 


2.3 Initiation of Scoping - Notice of Intent (NOI) 


FTA published the NOI in the Federal Register on September 1, 2009. The publication of the 
NOI is the official federal notification of the agency’s intent to prepare a DEIS. The NOI 
included notification of the dates and locations of the agency and public scoping meetings, the 
public comment period, as well as a description of the project purpose and need and 
alternatives. The NOI initiates the NEPA scoping process. A copy of the NOI is in Appendix B. 
Comments were accepted by CTA from the date of publication of the NOI in the Federal 
Register (September 1, 2009) through October 27, 2009. This provided a public comment period 
of 57 days. 





Page 8 


7 i SY A Red Line Extension * Scoping Report 


2.4 Agency Scoping 


2.4.1 Participating Agencies 


Participating agencies can be Federal, State, tribal, regional, and local government agencies that 
may have an interest in the project. In accordance with SAFETEA-LU Section 6002 
requirements, CTA, in coordination with the FTA, prepared and mailed participating agency 
invitation letters to 80 agencies with a potential interest in the project in September 2009. The 
identification of potential participating agencies built on the list of agencies identified through 
the AA process. 


The responsibilities of these agencies include, but are not limited, to: 


e Participating in the NEPA process starting at the earliest possible time, especially with 
regards to the development of the purpose and need statement, range of alternatives, 
methodologies, and the level of detail for the analysis of alternatives. 


e Identify, as early as practicable, any issues of concern regarding potential environmental 
or socioeconomic impacts of the project. 


e Participate in the issue resolution process, described in the Coordination Plan. 
e Provide meaningful and timely input on unresolved issues. 


e Participate in the scoping process. 


Accepting the designation as a participating agency does not indicate project support and does 
not provide the agency with increased oversight or approval authority beyond its statutory 
limits. 


Participating agencies for the project are listed in Appendix C and include federal, state and 
local agencies with an interest in the project because of an overlap in their area of jurisdiction or 
some specialized knowledge of potential project effects. Invited federal agencies automatically 
become a participating agency unless they decline the invitation in writing, while local and state 
agencies much accept the invitation. The final list of participating agencies then includes 
federal agencies that both accepted and did not decline as well as state and local agencies that 
accepted the invitations. 


Agencies were given 30 days from the date of the letter to respond. Agencies may also request 
to be added at any time during the process. Appendix D contains two sample invitation letters; 
one that was sent to federal agencies and tribes and one that was sent to state, regional, and 
local agencies. 


2.4.2 Cooperating Agencies 


Cooperating agencies are, by definition in 40 CFR 1508.5, federal agencies with jurisdiction, by 
law or special expertise, with respect to any environmental impact involved in the proposed 
project. A state or local agency of similar qualifications may, by agreement with the lead 
agency, also become a cooperating agency. The cooperating agencies are by definition 
participating agencies as well, and while the roles and responsibilities of both are similar, the 
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cooperating agencies have a slightly greater degree of authority, responsibility, and 
involvement in the environmental review process. 


The Federal Highway Administration (FHWA) has requested to become a cooperating agency 
for the Red Line Extension project because of their jurisdiction over the portion of the proposed 
alignment that would be located in the median of Interstates 94 and 57. 

2.4.3 Agency Scoping Meeting 

One Agency Scoping meeting was held as follows: 


Time: Thursday, September 24, 2009, 10:30 A.M. 


Location: CTA Headquarters, Conference Room C 
567 W. Lake Street 
Chicago, IL 60661 


Attendees: 19, representing the following agencies and jurisdictions (sign-in sheet included 
in Appendix E): 

e Illinois Department of Transportation (IDOT) 

e Metra 

e Metropolitan Water Reclamation District 

e City of Chicago, Department of Community Development 

e Chicago Department of Transportation 

e Pace 

e City of Detroit, Department of Transportation 

e Illinois Commerce Commission 

e Chicago Police Department 

e Illinois State Police, Chicago District 

e Chicago Park District 

e City of Chicago, Streets and Sanitation 

e Chicago Department of Environment 

e Illinois Secretary of State Office 
CTA hosted and presented the meeting with FTA present to observe. The meeting included a 


PowerPoint presentation similar to the one shown at the public scoping meetings and described 
in Section 2.5.4.1 with some additional information on the AA process. 


2.4.3.1 Agency Scoping Meeting Comments 
The topics addressed in the question and answer session included: 
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e Adiscussion of the capital cost estimates for each alternative and proposed funding 
sources. 


e Effects of land acquisition. 

e Coordination with other service providers. 

e Opportunities to connect CTA and Metra at 115% and 130¢. 
e Opportunities for an intermodal station at 130. 

e Effects on Pace bus routes, access, and connections. 

e Need to analyze bus effects for both build alternatives. 

e Effects on bike access. 

e Locations of grade separations and potential effects on bus service and street access. 
e Use of green technologies. 

e Coordination with wastewater treatment operations. 

e Design of terminal at 130* Street. 


e Effects of odors from sludge processing operations at adjacent property owned by the 
Metropolitan Water Reclamation District of Greater Chicagoland (MWRDGC) at 130% 
Street station. 


e Potential reconfiguration of 95‘ Street Station. 

e Safety and Security. 

e Maintenance of access to expressway on-ramp during construction. 

e Need for coordination regarding ongoing patrolling of facility. 

e Cost of providing security. 

e Management of contaminated debris during construction. 

e Effects to wetlands. 

e Coordination with/ potential benefits to new environmental center at 38'* and Torrence. 

e Discussion of potential schedule for EIS, PE, and construction, and the EIS decision 
process. 


The agency scoping meeting minutes are included in Appendix E. 


2.5 Public Scoping 


Public scoping is an important element in the process of determining the focus and content of 
an EIS. Scoping helps to identify the range of actions, alternatives, environmental effects, and 
mitigation measures to be analyzed in depth, and helps eliminate from detailed study those 
issues that are not pertinent to the final decision on the proposed project. Scoping is an effective 
way to bring together and address the concerns of the public, agencies, and other interested 
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parties. 


Notification of the public scoping meetings was completed via several forms of media as 
described further in this section. This outreach was in addition to the official notice published 
in the Federal Register. Two public scoping meetings were held as described in Section 2.5.4. 


2.5.1 Notification Database 


CTA maintained and updated the stakeholder database developed during the AA study to track 
interested individuals and groups. To the extent possible, CTA includes mailing addresses as 
well as e-mail contact information on the database. The database includes those who 
participated in the early scoping AA process by attending a meeting or providing comment 
during the process. 


In addition to those identified through the AA process, the notification database was expanded 
to include residents and businesses adjacent to the proposed build alternative alignments. 
Addresses for businesses and residences on parcels either immediately adjacent to the proposed 
alignment or separated from the alignment by a street, park, vacant parcel, or one residence, 
were also added to the notification database. Parcels on both the east and west sides of the 
UPRR right-of-way were included. Parcels adjacent to both sides of the Halsted Alternative 
alignment were also included. 


At the time of the scoping meetings, 4,265 entries were listed on the Red Line Extension project 
database. A list of the public agency database entries is provided in Appendix F. 


2.5.2 Public Notification Activities 


In order to engage the public to participate in the environmental review process and attend a 
scoping meeting, some basic strategies were used including: 1) make it easy to participate, 2) 
provide easy-to-understand information that helps people provide informed scoping comments 
and 3) provide multiple ways to obtain information and provide comment and ensure 
stakeholders are aware of the planning process and are shown how public input will be used. 


Invitations were mailed directly to people on the project mailing list and e-blast invitations 
were sent to the e-mail distribution list. Newspaper display ads were placed in a total of 9 
publications, transit cards were placed on CTA vehicles and in transit stations, and flyers were 
placed at strategic locations in the project area. Additionally, a project web page was developed 
to provide all of the project information and pertinent scoping information. 


Prior to developing notification materials, an evaluation was conducted of the languages 
spoken within census tracts within the project area with an emphasis on identifying populations 
with limited English proficiency. The proposed Red Line extension LPA crosses 12 census 
tracts. In two of those tracts the percentages of Spanish speakers who speak English “less than 
very well” were 15 percent and 22 percent. In the other tracts and for other languages, the 
percentages were all below 3 percent for people who speak English “less than very well”. 
Therefore, the notification and scoping materials were provided in English and Spanish for the 
Red Line extension project. 
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2.5.2.1 Direct Mail Notice 


Scoping meeting invitations were mailed on September 1, 2009 to a list of 4,265 entries that 
included elected officials, government agencies (including local agencies not described in 
Agency Scoping discussion in Section 2.4), tribes, general interested persons, businesses, 
organizations, neighborhood associations and property owners adjacent to both sides of the 
proposed build alternatives routes. The notice provided information on scoping, the 
alternatives, how to provide a comment, and the public scoping meeting information. The 
mailed invitation included information in English and Spanish. (Appendix G). 


2.5.2.2 Transit Cards 


In order to reach a large audience of transit riders, “transit cards” or “car cards” with the public 
scoping meeting information were placed in various buses and stations in the project area. 
(Appendix G) Approximately 691 transit cards were distributed on September 4, 2009 for 
posting at all Red Line stations and on bus routes originating from the 1034 Street Garage. 


2.5.2.3 E-mail Notification 


An invitation e-mail was created that included information on the public scoping meeting and 
how to provide comments. The e-mail was sent to approximately 323 addresses to people who 
had previously demonstrated an interest in the Red Line extension on September 5, 2009. A 
copy of the e-mail notification is included in Appendix G. 


2.5.2.4 Newspaper Advertisements 


To invite the public to the scoping meeting and notify individuals about the comment period, 
display advertisements for the scoping meetings were placed in nine newspapers within the 
project area. Newspapers were selected based on their geographic focus, language needs, and 
audited circulation numbers. Display ads ran during the week of September 8, 2009 through 
the week of September 18, 2009. Ads were placed in different papers on different days of the 
week throughout the notification period. Ads were placed in the two papers with the largest 
circulation twice, running a week apart. In addition, a legal notice was placed in the Chicago 
Tribune on September 8, 2009. The display ads and legal notice are included in Appendix G. 
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Table 2-1. Newspaper Display Advertisements 





















































Newspaper | Adsize | GRC | Language | Uist, | Seoul 
Chicago Sun-Times 1/4 page | Region English Tues, 9/08/09 Tues, 9/15/09 
Hoy 1/4 page Citywide Spanish Fri, 9/11/09 -- 
RedEye 1/4 page Citywide English Wed, 9/09/09 -- 

La Raza 1/4 page | Citywide Spanish Sun, 9/13/09 -- 

i eed ENV ANE: | ajaecee eee aabaees:| Bastal Fri, 9/11/09 Fri, 9/18/09 
Southtown Star 1/4 page | S. Suburbs English Sun, 9/13/09 -- 
Chicago Crusader 1/4 page | South English Thu, 9/17/09 -- 
Chicago Defender 1/4 page | South English Wed, 9/16/09 - 
Beverly Review 1/4 page | South English Tue, 9/15/09 -- 
Legal Notice: Tribune N/A Region English Tue, 9/08/09 








Source: CWC Transit Group 


2.5.2.5 Project Web Site 


A project web site, www.transitchicago.com/redEIS/, was developed for the Red Line EIS. The 
site includes information about the project, the environmental review process, and the scoping 
information. The site also included information about how to submit scoping comments and 
who to contact for additional information. The web site prominently featured the dates and 
times of the public scoping meetings, as well as links to directions using public transit to access 
the meeting locations. Website content included the scoping booklets, presentations made at 
the public scoping meetings, and other information of interest to the public from the AA 
process. The website will continue to be updated at key milestones. Some materials posted to 
the website were translated into Spanish. 


2.5.2.6 Additional Outreach During Public Scoping Period 


In order to maximize the coverage of the outreach effort for the scoping meetings, a media 
release (Appendix G) was sent to local press outlets, meeting announcements were posted on 
local on-line community calendars, and flyers (Appendix G) were put in key locations around 
the area. The meeting announcement was distributed to the following village hall and library 
locations: 


e § City of Burnham 

e City of Blue Island 

e City of Calumet 

e Village of Calumet Park 

e §=Village of Dolton 

e Village of Evergreen Park 

e Village of Riverdale 

e Altgeld Branch Public Library 
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e Blue Island Public Library 

e Brainerd Branch Public Library 

e Calumet City Public Library 

e Hegewisch Library Branch 

e James F. Vodak/East Side Branch Public Library 
e Jeffrey Manor Branch Public Library 
e Pullman Public Library 

e Riverdale Public Library 

e South Chicago Library Branch 

e Tuley Park Library Branch 

e Walker Branch Public Library 

e West Pullman Library Branch 


2.5.3 Elected Official and Stakeholder Briefings 


There were four briefings with elected officials or stakeholders held on the Red Line Extension 
project. Generally, briefings covered a description of the project and the scoping process. The 
briefings included the following: 


e Office of Alderwoman Austin, 34 Ward, September 15, 2009. 
e Office of Alderman Beale, 9 Ward, September 14, 2009. 
e Office of U.S. Representative Jesse Jackson, Jr., September 22, 2009. 


e Roseland Business Development Council, October 10, 2009. 


2.5.4 Public Scoping Meeting 


CTA hosted two public scoping meetings to inform the public about the project and gather 
input on the scope of the environmental studies, draft purpose and need, and alternatives to be 
evaluated. Meetings were conducted in compliance with NEPA guidelines, and locations were 
selected to reflect equitable geographic coverage, proximity to public transportation, and to 
minimize overlap with other meetings scheduled in the project area. The locations were within 
the project area, accessible by public transit, and ADA compliant. The scoping meetings were 
set approximately five weeks in advance of the end of the public comment period on October 
27, 2009. 


For the convenience of all attendees, bus lines to and from the meeting sites were publicized on 
some notices and on the website. In order to provide the greatest opportunity for community 
participation, meetings were scheduled in the early evening on weekdays. 


A total of 173 people signed in at the two meetings. There may have been a few additional 
attendees at each meeting who did not sign in. Approximately 35 people provided verbal 
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and/or written comments at the meetings. An additional 309 comments were received via 
letters, e-mail, and mailed comment cards throughout the public scoping period. 


Meeting 1: 
Time: Tuesday, September 22, 2009, 6:00 to 8:00 p.m. 
Location: Historic Pullman Visitor Center 


11141 S. Cottage Grove Avenue 
Chicago, IL 60628 

Attendees: 87 people signed in 

Comments: 11 verbal, 2 written 


Meeting 2: 
Time: Thursday, September 24, 2009 from 6:00 to 8:00 p.m. 
Location: Woodson Regional Chicago Public Library 
9525 S. Halsted Street 
Chicago, IL 60628 
Attendees: 81 people signed in 
Comments: 17 verbal, 5 written 


2.5.4.1 Public Scoping Meeting Format 


The scoping meetings began with a 45-minute open house format. During the open house 
session, project team members were present at project display boards to answer questions 
related to the technical aspects of the project. The open house session provided attendees with 
an opportunity to review the project information and clarify their understanding of the project 
and environmental process prior to the start of the presentation and subsequent comment 
period. Spanish and sign language interpreters were made available at both meetings. 
Following the open house period, a PowerPoint presentation was made to provide attendees 
with information regarding the purpose of scoping and information on the project purpose and 
need, background, the recently completed AA process, and the alternatives being carried 
forward into the DEIS (Appendix I). Emphasis was placed on the importance of the community 
providing comments before the comment deadline, at the public meetings or via e-mail, fax, or 
postal mail. 


Following the presentation, the meeting shifted into a formal public comment session, which 
was recorded by a court reporter. Members of the public provided verbal comments to CTA on 
the scope of the EIS and the project which were recorded in formal transcripts (Appendix kK). 
Comments were also accepted by comment sheets at the meeting and by mail, fax, and e-mail 
after the meeting until the close of the comment period on October 27, 2009. The oral comment 
period was moderated, and speakers were asked to limit their comments to three minutes. 
Those requiring translation were provided with six minutes. After the public comment portion 
of the meeting, the project team was again available to answer technical questions at the 
informational display boards until the end of the meeting time. 


Agenda: 
6:00-6:45 pm Open House 
6:45-6:55 pm Presentation 
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6:55-7:55 pm Public Comments 
7:55-8:00 pm Next Steps/ Adjournment 


2.5.4.2 Public Meeting Materials 


Each meeting attendee was offered the following materials: an EIS scoping information booklet, 
a comment sheet, and a speaker card (Appendix H). The scoping information booklet provided 
a project overview and included the following sections: purpose of the EIS and scoping, 
environmental issues to be considered in the EIS, project overview, project alternatives, project 
purpose and need, public participation, how to participate in the decision-making process, and 
next steps. This scoping information booklet was also available in Spanish and was posted on 
the project web site. 


The comment sheet allowed attendees to submit written comments during or after the meeting. 
The comment sheet was designed as a self-mailer so that individuals could easily mail 
comments to CTA if they needed more time to develop them after the public scoping meeting 
(Appendix H). The speaker card was provided for attendees to fill out and turn in before or 
during the public comment session if they wanted to give verbal comments. The speaker cards 
were provided to the hearing facilitator and names were announced to allow people to 
approach the microphone to make a comment (Appendix H). 


Project exhibit boards were developed and used during the public open house part of the 
meeting. The boards included: No-Build Alternative, the Transportation System Management 
Alternative, the Locally Preferred Alternative, the Halsted Street Heavy Rail Transit (HRT) 
Alternative, Project Purpose and Need, How to Submit Comments, How to Stay Involved, 
Welcome to the Meeting, Environmental Review Process, Issues Potentially Considered in the 
Environmental Impact Statement, Meeting Agenda, and the Project Timeline (Appendix J). 
Exhibit boards were also posted on the website. 


2.6 Comments Received 


The public scoping period was from September 1, 2009 to October 27, 2009 which was greater 
than the 45 calendar days required by FTA rules. People were provided opportunities to 
comment in writing or orally at the two public scoping meetings or they could comment in 
writing via e-mail, fax, or postal letter. The comment cards distributed at the public meetings 
were designed to facilitate return of written comments both at the public meeting and via postal 
mail later during the public comment period. E-mail comments could be sent to a project 
specific e-mail address found on the project website and included in all notice materials 
distributed. In total, approximately 344 comments were received by the close of the public 
comment period. All comments received are included in Appendices K, L, and M. 


At the September 22"4 public scoping meeting, 87 people signed-in, 11 people made formal 
public comments and 2 submitted written comments by the end of the meeting. At the 
September 24' public scoping meeting 81 people signed-in, 17 people made formal public 
comments and 5 submitted written comments by the end of the meeting. An additional 309 
written comments were received on the Red Line Extension project by the close of the public 
comment period. 
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Section 3 
Summary of Scoping Comments 


3.1 Introduction 


CTA accepted comments on the Red Line Extension project throughout the entire scoping 
period, from September 1, 2009 until October 27, 2009. Agencies, community groups, members 
of the public, elected officials, and other interested parties submitted 344 letters, e-mails, 
comment cards, and individuals’ oral testimony during this period. The summary table (Table 
3-1) provides a tally of the topics discussed in the comments. 


It should be noted that the combined numbers of comments listed in the following subsections 
and the summary table will be greater than the total number of comment submissions because 
some people discussed multiple topics in their submission. Topics covered in the comments 
included the purpose and need, the alternatives to be analyzed in the DEIS, potential impacts 
and mitigation measures, and other substantive issues. This section contains a summary of 
comments received during the scoping period. The actual comments may be found in 
Appendices K, L and M. 


3.2 Summary of Substantive Comments 


All comments were reviewed and categorized in an electronic database. The database contains 
information documenting the name of the commenter, the agency or organization the 
commenter represented, the method by which the comment was received, the topic categories 
addressed in the comment. The full text of each comment is included in Appendices K, L, and 
M. 


The comments were largely fit into three topic categories. The major categories of comments 
were the project purpose and need (approximately 7 comments), the alternatives to be studied 
in the DEIS (including alignment options, station location options, and potential design 
features; approximately 326 comments), and environmental impacts and mitigation measures 
(approximately 37 comments). The following sections contain summaries of the comments from 
each major category. 


Table 3-1 provides a summary of the comments received during the scoping period. Transcripts 
of the spoken comments submitted at the public scoping meetings and full text of all written 
public comments are provided in Appendices K and L. Agency comments are provided in 
Appendix M. 
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Potential 


Purpose and 


Proposed 


Need 


Design Comments 


Other Alternatives 


Alternatives 


Impacts 


Table 3-1 Comment Summary 


Ease congestion in the region 


Improve transit access to and from Far South side 


Reduce congestion at 95" and Dan Ryan terminal 


Provide connections to transit disadvantaged communities 








Support No-Build (0) LPA — UPRR HRT Alternative(318) Halsted Street Alternative(3) 
Support (317) Support (3) 
Do Not Support (1) Do Not Support (0) 

Support TSM (0 


Stations (326) 

Extension should connect to 
Altgeld Gardens at 130" 

Provide bike access and parking 

Parking facilities should be larger 

Parking facilities should be 
smaller 

Parking should be at church lots 

Station design needs to 
accommodate bus access 








1. One way loop 

2. Leave the UPRR right-of-way at 
115th Street or Kensington 
Avenue, travel east to the 
Metra Electric line, cross over 
the electric line and turn south 
onto the IHB right-of-way 


Transportation Impacts (21) 


Land Acquisitions, Displacement and 


Relocations(14) 








Design Features (12) Design Features (cont) 
Recycling stations Use permeable paving 
Use alternative energy Incentives for alternate fuel 
Lighting design to reduce light vehicles 
pollution Adequate bus bays for Pace, CTA, 
Natural stormwater Paratransit 
management Operator facilities 
Native landscaping Passenger information 
Green roofs Signal priority for bus access 


Bike access and parking 
3. Use the alleys to the east of 5. Use I-94 and/or I-57 for the 


South State Street or South extension 

Michigan Avenue 6. Use of the Green Line from 
4. Extend electric line routes to Stony Island to I-94 and South 

connect with an Indiana- to 159th Street 

Illinois border parking lot 7.A 9.5 mile one-way loop with 


seven stations 


Parklands (3) 
Economic and Fiscal Impacts (7) 
Safety and Security (8) 


Community and Neighborhood Impacts (21) Environmental Justice (284) 


Visual and Aesthetic Impacts (6) 
Noise and Vibration (9) 


Note: Tallies are approximate 


Construction Impacts (8) 
Public Services (3) 


3.3. Comments Related to Purpose and Need 

Most comments regarding the purpose and need for the project cited the benefits of the rail 
extension. In total, approximately 7 comments related to purpose and need were received. The 
general topics that these comments addressed were: 


Easing congestion in the region. 
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e Providing more transit options. 
e Reducing bus congestion at the 95tt and Dan Ryan Terminal. 


e Providing connections to transit disadvantaged communities. 


3.4 Comments Related to Alternatives 


An approximate total of 326 comments specifically discussed the alternatives. The majority of 
the comments, approximately 317, supported the Locally Preferred Alternative (LPA) - Union 
Pacific Railroad (UPRR) Heavy Rail Transit (HRT) Alternative. Most of the comments in 
support of the LPA also noted that the extension should reach the Altgeld Gardens/ Calumet 
River area at 130 Street, which is already a feature of the Locally Preferred Alternative. Many 
comments simply indicated a preference for the Locally Preferred Alternative without 
indicating the reason for their choice. One comment opposed the extension citing relocation 
impacts, and potential effects related to property values, traffic, and noise. A few comments 
mentioned other alignments. There were no comments specific to the no build or the TSM 
alternative. Three comments expressed support for the Halsted Street HRT Alternative as an 
approach that would have less impact on existing residences. However, even these comments 
mentioned the need for the extension to reach the Altgeld Gardens area. 


3.4.1 Locally Preferred Alternative (LPA) 


Approximately 317 comments were received expressing a preference for the LPA. Comments 
on this alternative included: 


e Need for the extension to reach the Altgeld Gardens area. 


e Potential to enhance neighborhoods by easing congestion and providing more transit 
options. 


e Potential impact of land acquisitions, displacements and relocations due to the new 
extension and the park and ride facilities. 


e Potential impacts related to construction. 

e Potential noise and vibration impacts. 

e Potential impacts to parking, bicycle and pedestrian circulation, bus access and routes. 
e Potential to increase foot and vehicle traffic around the stations. 

e Potential to increase litter and crime around the stations. 

e Potential to provide options to transit disadvantaged population. 

e Provides the greatest potential to mitigate traffic congestion feeding in from the south. 
e Concerns about neighborhood compatibility. 

e Potential impacts to parklands. 

e Potential energy usage effects. 


e Potential for brownfields redevelopment. 
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e Potential lighting and shadow effects. 


e Potential for economic development. 


3.4.2 Halsted Street Heavy Rail Transit (HRT) Alternative 


Three comments were received supporting the Halsted Street Heavy Rail Transit (HRT) 
Alternative. Two of those comments included the refinement that the alternative should still 
reach the Altgeld Gardens area. 


3.4.3 Station Locations and Connections 


Approximately eight comments suggested station locations and connections that the Red Line 
Extension could make. The comments pertaining to station locations and connections included: 


e Extension should connect to the Altgeld Gardens/ Calumet River area at 130* Street. 


e Astation at 115% or Kensington to provide an easier connection to Metra and the South 
Shore. 


e Concerns about providing bicycle access and parking. 
e Asuggestion to increase the proposed parking at the large park-and-ride facilities. 


e Reduce the number of large park-and-ride stations and place more reliance on PACE 
bus services to get to the train. 


e Use church parking lots instead of constructing new park-and-rides in the vicinity of the 
four station stops of the extension. 


3.4.4 Other Alignments 


CTA received approximately eight comments suggesting alignments for the Red Line Extension 
other than the LPA Alternative. These suggested alignments included: 


e Aone-way loop alternative. 


e An alignment that leaves the UPRR right-of-way at either 115‘ Street or Kensington 
Avenue traveling east to the Metra Electric line, crossing over the electric line and 
turning south onto the IHB right-of-way. 


e Analignment that uses the alleys to the east of South State Street or South Michigan 
Avenue. 


e Extension of the electric line routes to connect with an Indiana-lIllinois border parking lot. 
e Use of I-94 and I-57 for the extension. 

e Use of the Green Line from Stony Island Avenue to I-94 and South to 159 Street. 

e A9.5 mile one-way loop with seven stations. 


3.4.5 Design Features 


Approximately twelve comments were submitted suggesting additional design features to be 
taken into consideration. Suggestions regarding design features were primarily related to 
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issues of sustainability. These features include the following: 
e Recycling opportunities at stations and parking areas. 


e Alternative energy options including solar, solar thermal, wind and more to provide 
electricity and heating/cooling. 


e Solar arrays (on rooftops and large expanses) to return energy to the grid. 
e Downward facing lighting to reduce light pollution. 

e Bioswales and rain barrels. 

e Native landscapes with little to no irrigation. 

e Green roofs. 

e Bicycle access and parking. 

e Permeable paving for the park-and-ride areas. 

e Charging stations for electric vehicles. 


e Include sufficient bus bays at the stations to accommodate both Pace fixed/express 
routes, Regional ADA Paratransit services, and CTA bus routes. 


e Include bus operator facilities and passenger information as well as bus priority access 
such as transit signal priority or bus-activated signals to allow buses to enter/exit the 
terminal with minimal congestion. 


3.5 Comments Related to Potential Impacts 

Approximately 37 comments received pertained to specific potential impacts of the project. 
Commenters discussed a wide range of potential impacts, though the majority touched upon 
relocations and displacements, safety, community compatibility, and transportation related 
issues such as traffic, parking, and bike and bus access to park and rides. The comments on each 
type of impact are summarized in the following subsections. 


3.5.1 Transportation Impacts 


Approximately 21 comments touched on potential transportation impacts including potential 
impacts to traffic circulation, parking, and access to park and rides by bikes, buses, and 
pedestrians. Comments included the following issues: 


e Need for immediate relief of congestion at the 95th/Dan Ryan Terminal. 


e Need for easy access for first responders such as police, fire and medical response 
during an emergency. 


e Potential impacts related to increased foot and vehicle traffic. 


e Arterial roadway access to/from the proposed station(s) served by connecting bus 
services need review for issues such as railroad grade crossings, street parking, and 
intersection improvements to accommodate bus movements. 


e Suggestions for location and sizing of park and rides (both larger and smaller), and an 
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alternative to use church parking lots for commuter parking rather than new 
construction. 


e Potential impacts to neighborhood parking if park and ride fills up. 
e Extension will increase transit options for users. 

e Need to increase bus service including night owl service. 

e Reductions in travel times for bus riders. 

e Use of bus services to access rail line. 


e Potential effects on traffic patterns and congestion in a larger regional context. 


3.5.2 Land Acquisition, Displacement, and Relocations 


Fourteen comments about land acquisition, displacement, and relocations were received. The 
issues addressed in these comments include concern from the potential impacts to houses 
around the stations and extension. Comments included the following issues: 


e Potential for property loss due to the construction of the stations, park and ride lots, and 
the extension line. 


e Potential to impact homes on Eggelston Street. 
e Potential to impact homes on the east side of the tracks. 
e Potential to impact industry and businesses on the west side of the tracks. 


e Reluctance of senior residents to relocate. 


3.5.3 Community and Neighborhood Impacts 


Twenty-one comments about neighborhood compatibility and potential community impacts 
were received. The comments focus on the potential impacts to the neighborhoods due to 
construction and operation of the Red Line Extension. Comments included the following 
issues: 


e Potential to enhance neighborhoods. 
e Potential for transit-oriented development. 
e Issues of compatibility between commuter rail and residential neighborhoods. 


e Operational impacts on residential character. Concerned that the construction and 
operation of the project will cause adverse impacts to the residential character of the 
community. 


e Potential increased safety issues for residents near the extension. 
e Disruption to senior citizens in the project area. 

e Potential loss of residential homes. 

e Potential effects of lighting around the stations and tracks. 


e Potential loss of residential street parking due to transit riders parking in the 
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neighborhoods. 


e Potential impact to residences on Eggelston Street including relocation, property values 
changes and increased traffic. 


e Potential effects related to redevelopment of brownfield sites, such as environmental or 
human health risks. 


e Effect of increasing transit access to transit disadvantaged communities. 


e Potential to support and revitalize underserved communities. 


3.5.4 Visual and Aesthetic Impacts 


Six comments about visual and aesthetic impacts were received. Comments were primarily 
related to the potential for light impacts. One comment noted the potential for the trestle on 
Halsted Street to cause dark shadows and blight the area. Another comment mentioned the 
potential for an elevated track in back of homes to create dark areas and a visual impact. 


3.5.5 Noise and Vibration 


Approximately nine comments about noise and vibration were received. The issues addressed 
in these comments included noise and vibration from the trains moving along the tracks and 
potential damage to surrounding buildings due to vibration. One comment requested that the 
CTA do a full-scale investigation of the "best available" and "best practicable" noise mitigation 
technologies. 


3.5.6 Parklands 


Three comments about parkland and recreational facilities were received. Comments noted 
potential impacts to both Wendell Smith Park and Fernwood Parkway Park. In addition, one 
comment noted the potential opportunity to provide better access to the Ford Calumet 
Environmental Center. 


3.5.7 Economic and Fiscal Impacts 


Approximately seven comments received concerned the economic and fiscal impacts of the 
project. These comments included the following issues: 


e Potential to increase labor productivity as a result of mitigating car congestion and 
reducing travel times to work for residents of the far south side of Chicago and south 
suburbs. 


e Concerns about the project costs compared to other projects across the country. 
e Potential impact to property values of the homes near the extension. 
e Potential to disrupt businesses during construction. 


e Potential beneficial impact of transit investment on job creation and increasing 
employment opportunities. 


e Employment model should demonstrate benefits to working populations in project area. 
Concern that the project will not provide jobs to the people in project area. 
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e Several suggested design variations were mentioned as potentially being lower cost 
options. 


e Opportunities for transit oriented development and/or commercial and retail services 
near proposed stations and park and rides. 


e Concerns about funding sources and maintenance and operation costs. 


3.5.8 Safety and Security 


Eight comments about safety and security were received. Comments included the following 
issues: 


e Ability of first responders to access construction areas. 


e Concerns that lighting around stations and along the rail line be adequate to discourage 
crime. Potential for the trestle on Halsted Street to create shadows. 


e Potential impact for increased crime at stations and surrounding neighborhoods. 


3.5.9 Environmental Justice 


Approximately 284 comments were received that focused on the benefits of the proposed 
project to transit disadvantaged communities (communities underserved proportionally by 
transit investment). One comment referred to potential air quality benefits that might accrue to 
the low income community at Altgeld Gardens. Several comments specifically mentioned 
environmental justice as a potential goal or benefit of the project. Approximately five of the 
comments referred to a potential for or concern about brownfields development to mitigate the 
effects of contamination within the project area and effects of hazardous materials on 
disadvantaged communities. Some specific comments included: 


e EIS needs to demonstrate compliance with environmental justice principals. 
e Employment model should demonstrate benefits to working populations in project area. 


e Potential for environmental justice issues related to job creation and increased 
employment opportunities. 


e Effect of increasing transit access to transit disadvantaged communities. 
e Potential to support and revitalize underserved communities. 


e Reluctance of senior residents to relocate. 


3.5.10 Construction Impacts 


Eight comments about construction effects were received. Comments included the following 
concerns: 


e Potential for an increase in termites and rodents in neighboring homes and structures 
during demolition. 


e First responders need access to and through construction zones. 


e Potential for construction vibration to damage nearby homes. 


Page 25 


7 i AY A Red Line Extension *© Scoping Report 


e Potential impacts of construction noise. 
e Potential disruption of neighborhood traffic patterns and parking 


e Construction duration. 


3.6 Comments Submitted by Federal, State, and Other Agencies 


Seven agencies submitted comments during the scoping period. Most of the topics mentioned 
were also covered in the comments discussed in the previous sections. However, some of the 
agency comments presented new issues, including requests to ensure compliance with 
government-mandated policies and regulations, coordination among transit providers, and 
safety concerns. The agency comments are summarized in the following sections, and full text 
of the agency comments is provided in Appendix M. The concerns of all the agencies will be 
addressed both through the DEIS analysis and through on-going coordination with CTA. 


There were no comments from federal agencies. Comment letters were received from two state 
agencies, one regional transit provider, and four City of Chicago agencies. 


3.6.1 Comments Submitted by State Agencies 


The Illinois Environmental Protection Agency did not have any objections to the proposed 
project and highlighted the future need to obtain construction permits for construction 
stormwater management and the potential need to obtain permits from the US Army Corps of 
Engineers if there would be any in-water work. The Illinois State Police highlighted concerns 
for first responders including access to construction zones and access to elevated tracks. 


3.6.2 Comments Submitted by Other Agencies 


The Pace suburban bus service, the City of Chicago Department of Streets and Sanitation, 
Chicago Department of Environment, Chicago Housing Authority, Chicago Police Bureau of 
Patrol, and the Metropolitan Water Reclamation District of Greater Chicago (MWRD) submitted 
comments covering some of the topics mentioned in previous sections, as well as: 


e Evaluate opportunities for sustainability actions such as recycling stations, use of solar 
energy, sustainable management of stormwater, incentives for use of fuel efficient or 
alternative fuel vehicles, and/or reuse and recycling of construction debris. 


e Consider connections to the new Ford Calumet Environmental Center. 


e Consider intermodal connections and providing connections between transit systems at 
proposed station stops at 115 and at 130* Streets. 


e Evaluate potential impacts of construction and operation on the need for services from 
other City departments including staffing levels and specialized rail training. 


e Evaluate impacts on street lights, street lighting levels, and street trees. 


e Extension to Altgeld Gardens will improve city wide accessibility for transit dependent 
populations. 


e Ensure safety of transit users by evaluating potential security risks from less used and 
isolated access points to train lines. 
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Arterial road access to proposed stations should be evaluated for adequate grade 
crossings, street parking, and intersection configurations to accommodate connecting 
bus movements. 


Station design should include consideration of access requirements for both Pace and 
CTA bus routes and Regional ADA Paratransit, operator facilities, passenger 
information, and bus priority access. 


Evaluation of connecting bus service to new stations should consider likely route 
restructuring that would occur to reduce service overlap. 


Design will need to maintain access to MWRD facilities, evaluate potential impacts to 
operations, and coordinate with utility locations. 


Potential use of MWRD property for proposed stations and park and ride facilities at 
130t Street would require agreements with MWRD. 


Evaluate impacts to wetlands potentially located in the vicinity of the proposed 130 
Street station. 


Evaluate potential effects of odors from MWRD facilities on proposed transit facilities. 
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Section 4 
Responses to Comments 


4.1 Introduction 


The purpose of scoping is to provide an opportunity for agencies and the public to comment on 
the purpose and need, the range of alternatives proposed for analysis, and to help the project 
proponent identify issues that should be evaluated in the DEIS analysis. Therefore, all 
comments that fall within the scope of the NEPA process will be addressed in the DEIS. CTA 
will also continue to work closely with agencies and stakeholder groups to address issues 
identified through scoping. 


4.2 Comments Related to Purpose and Need 


There were no comments directly related to the stated purpose of the project. A number of 
comments did affirm many of the previously identified needs for the project. In addition, some 
commenters identified additional conditions or benefits that support the need for the project. 
The DEIS will expand and clarify the purpose and need statement in response to these 
comments. 


4.3 Comments Related to Alternatives 


Many commenters expressed a preference for the LPA because it would enhance 
neighborhoods, ease congestions and provide better transit options for users. Comments that 
included reasons for a stated preference also provide insight into potential impacts or benefits 
of all of the alternatives. These insights into potential impacts are helpful in guiding the impact 
analysis of the DEIS. Comments that provide this insight are also counted as a comment on a 
particular resource discipline and will be included in the analysis of potential impacts. 


A few comments expressed a preference for an alternative that is not currently proposed for 
consideration in the DEIS. The DEIS will summarize alternatives previously considered and 
eliminated and the process used to do so. Alternatives that do not meet the project purpose and 
need will not be evaluated further. 


4.4 Comments Related to Potential Impacts 


Potential impacts or benefits of alternatives identified by commenters will be analyzed in the 
DEIS. Insights into how a particular alternative may affect traffic, neighborhoods and 
communities, safety, or accessibility in the project area and the region are a valuable result of 
the scoping process. Many comments reflected an awareness of the transit dependency of the 
communities in the project area and hope for potential benefits to disadvantaged populations 
that may result from the project. Specific comments on each potential impact will be used to 
guide the analysis of the alternatives. 

Specific comments on potential impacts were related to traffic circulation and congestion, 
parking issues, property acquisitions and relocations, safety, community and neighborhood 
compatibility, economic development opportunities, visual and aesthetic concerns, noise and 
vibration, and construction activities. 
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APPENDIX 


A. Overview Schedule 
B. Mailing/Stakeholder List 
C. Media Release Distribution List 


Overview 


Red Line Extension 

The Chicago Transit Authority (CTA) is proposing to make transportation improvements by 
extending the Red Line southwest from the 95" Street terminal station to 99" Street in 
the I-57 median, then turning south and southeast along or adjacent to the Union Pacific 
Railroad (UPRR) right-of-way until 120" Street, continuing southeast at-grade to 130" 
Street. CTA and the Federal Transit Administration (FTA) will be preparing an 
Environmental Impact Statement (EIS) that will evaluate the environmental impacts of 
constructing and operating the extension. The extension includes 5.3 new route miles of 
rapid transit to the existing Red Line, four additional stations — at 103, 410" 115" and 
130°" Streets — with new park-and-ride and bus terminal facilities at each station, and 78 
new railcars. CTA is investigating a shortened version of this LPA (to 115" Street) to 
evaluate potential improvements in cost-effectiveness. 


The proposed project is intended to: 

e Improve commute times for study area residents 

e Improve access to the 95" Street station 

e Alleviate congestion at the existing Red Line terminal station, where current use exceeds 
design capacity, resulting in delays, safety issues, and lack of transit attractiveness 

e Reduce adverse impacts of projected growth to study area resident without 
transportation alternatives 


Public Participation Plan 

The National Environmental Policy Act (NEPA) requires evaluation of potential 
environmental impacts associated with federal projects and actions. For this project, the 
evaluation will be documented in an Environmental Impact Statement (EIS). An EIS will be 
prepared to identify impacts related to project construction and operation. 


The EIS will cover a No Build Alternative, a Transportation Systems Management (TSM) 
Alternative and the Locally Preferred Alternative. The EIS will describe the alternatives, 
the existing environmental setting, the potential impacts from construction and operation 
of the alternatives and mitigation measures to reduce or eliminate potential impacts. 


The Safe, Accountable, Flexible, Efficient Transportation Equity Act: A Legacy for Users 
(SAFETEA-LU) is an act that governs United States federal surface transportation spending 
and requires project proponents provide opportunities for public participation in 
transportation decision-making. SAFETEA-LU incorporates changes aimed at improving 
and streamlining the environmental process for transportation projects. It provides a 
framework for carrying out the existing requirements under NEPA and other laws. 


The process of determining the scope, focus and content of an EIS is known as “scoping.” 
Scoping meetings are a useful opportunity to obtain information from the public and 
governmental agencies. In particular, the scoping process asks agencies and interested 
parties to provide input on the proposed alternatives, the purpose and need for the 
project, the proposed topics of evaluation, and potential impacts and mitigation 
measures to be considered. 
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Public Participation Plan for Next Phase 

This Public Participation Plan covers activities and materials for the scoping phase only. 
An additional plan will be provided to outline public participation activities that will be 
done during the development and review of the Draft EIS and Final EIS. 
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Goals 


The public participation plan is intended to guide the CTA through a comprehensive public 
involvement and outreach process for the Red Line Extension EIS scoping phase. The 
program is flexible in order to respond appropriately to public and agency issues as they 
arise. It is anticipated that additional information will become available that will further 
guide proposed activities. The dates and activities are preliminary and may change. 


Two of the major goals of the NEPA environmental analysis process are to better inform 
governmental decisions and to enhance citizen involvement. With these goals in mind, 
the public participation program will: 


| PUBLIC PARTICIPATION GOALS 


o Build on previous outreach efforts established during the Alternatives Analysis phase 


o Make the complex issues associated with the proposed project and the environmental 
analysis understandable to stakeholders 


o Ensure stakeholders are aware of the planning process and the purpose and content of 
the proposed project 


o Provide a range of opportunities for the public and interested stakeholders to comment 
on the proposed project and environmental studies 


o Fulfill the public participation requirements and guidelines of NEPA and the federal 
transportation reauthorization bill known as the Safe, Accountable, Flexible, Efficient 
Transportation Equity Act-A Legacy for Users (SAFETEA-LU) 


o Document all public and agency input. 











The public participation program provides a variety of communication channels to help 
the public understand the current scope of the study, including its impacts and benefits. 
The program will solicit input and feedback from the public as to their specific needs, 
issues, concerns, and recommendations. In order to engage the public to participate in 
the environmental review process, some basic strategies will be used in the public 
participation program. 


| 
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PUBLIC 





STRATEGIES TO ENGAGE 





o Make it easy to participate Scoping meeting within the project area; Web access to all 
o Provide easy-to-understand project information; outreach materials in English and 
information that helps people Spanish 
provide informed scoping Straightforward Scoping Booklet, Web site, exhibit boards 
comments and handouts at meetings 
o Provide multiple ways to obtain Web site, mailed notice, e-blasts, community calendars, 
information and provide comment cards, media 
comment Careful review and augmentation of the existing project 
o Ensure stakeholders are aware mailing list 
of the planning process Stakeholder and Alderman/elected official briefings to 
o Show how public input will be identify issues and find additional ways to engage the local 
used community 
Document all public and agency input in the Scoping 
Meeting Summary Report; provide final report on Web site 
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Key Issues 


As the study progresses, key issues will evolve and the appropriate public involvement approach 
to address key issues will be determined. An initial list of the key issues has been developed. The 
list will be amended and expanded as the study moves forward. 


| KEY ISSUES 


General Issues/Community Concerns 
o Public safety (schools, crime, crossings) 
Providing access to underserved communities (Altgeld neighborhood) 
Location/benefit of different station options 
Length of the study process 
Impact to Chicago Olympic bid 
Impact/enhancement on residential/business/school areas surrounding the project 
Effect/enhancement of quality of life 
Existing negative environmental conditions 
Noise/vibration for residents along corridor 
Potential reduction of greenhouse gasses vs. contribution to sprawl 
Accuracy of model data (ridership numbers) 
Suburban residents’ image of CTA service 
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Economic Issues/Concerns 
o Jobs/improved economy 
Project cost 
Funding 
Cost vs. benefits 
Local workforce participation 
Potential to take money away from other needed public projects 
Public transit effects on property values 
Support for local economic and land use plans and goals 


00000080 


Transportation Issues/Concerns 
© Coordination/connectivity with other transit systems 
© Project amenities for bike/pedestrian and transit users 
o Impact of program on the other CTA services 


Construction Issues/Concerns 
o Length of construction 
o Potential traffic/detours/delays 
o Potential parking/relocation/displacement during construction 
o Potential transit access/impacts on bus or transit stops 
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Key Audiences 


Anyone who lives, works, plays, learns and commutes through the Red Line Extension project 
area, or has some involvement or oversight in how the line will operate, is an important audience 
member. The public participation program will create a structure for gaining an understanding of 
the different community interests and characteristics. The project is important to many different 
groups, each with specific interests in the study. The outreach team will keep these groups 
involved and continually informed about the process and progress of the analysis. Brief 
discussions of some key audiences follow. 


Local Community 

Reduction of impacts on residential areas and maintenance of neighborhood character are 
important issues for neighborhood organizations and homeowners. The public participation 
program will include outreach to property owners and residents around and adjacent to the 
extension. Some of the local communities that may be interested include the following: 


e Altgeld Neighborhood e Neighbors of Fuller Park 

° Beverly Neighborhood e Princeton Park Neighborhood 

e Burnham Residents e Pullman Neighborhood 

e Chatham Avalon Park Community Council e Roseland Neighborhood 

e Chesterfield Community Council e United Neighborhood Organization 
e City of Blue Island Residents e Village of Calumet Park Residents 
e City of Calumet Residents e Village of Dolton Residents 

e Cottage Grove Heights Neighborhood e Village of Evergreen Park Residents 
e Gardens Neighborhood e Village of Riverdale Residents 

e Longwood Manor Neighborhood e Washington Heights Neighborhood 


e Morgan Park Neighborhood 


Business / Business Associations / Institutions 

Business interests vary along the corridor. Some business stakeholders value the extension’s 
potential enhancement of employee and customer access to the region while others are 
concerned about its effects on individual business sites. This overall group includes the industries, 
local business leaders and chambers of commerce. The outreach will solicit ideas and concerns 
from the business community. Some of the local business groups that may be interested include 
the following: 


e 87th Street Stony Island Chamber of e Greater Southwest Development Corp 
Commerce e East Side Chamber of Commerce 

e 95th Street Corridor e Hegewisch Chamber of Commerce 

e American Brotherhood of Contractors e Hispanic American Construction Industry 

e Association of Asian Construction Enterprises Association (HACIA) 

e Black Contractors United (BCU) e Illinois Hispanic Chamber of Commerce 

e Blue Island Chamber of Commerce e Illinois Sports Authority 

e Bronzeville Chamber of Commerce e Latin American Chamber of Commerce 

e Business and Economic Revitalization e National Association of Women Business 
Association Owners (NAWBO-Chicago Area Chapter) 

e Calumet Area Industrial Commission e Predestined Incorporated 

e Calumet City Chamber of Commerce e Puerto Rican Chamber of Commerce of 

° Chatham Business Association Illinois 

e Chicago Area Gay & Lesbian Chamber of e Rainbow Push Coalition, International Trade 
Commerce Bureau 

e Chicago Minority Business Development e South Chicago Chamber of Commerce 
Council (CMBDC ) e Southwest REACH Center 

e Chicago Southland Chamber of Commerce e St. Bernard's Hospital and Health Care Center 

e Chicagoland Chamber of Commerce e Women's Business Development Center 

e Cosmopolitan Chamber of Commerce (WBDC) 


e Greater Auburn -Gresham Development 
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Associations / Special Interest Groups / Schools 

Sensitivity to the surrounding environment is important to developing an acceptable project. The 
input of various local, state, and federal agencies will be obtained throughout the environmental 
process. In addition, associations, special interest groups and schools will be consulted. Some of 
the key groups that may be interested include the following: 


Alianza Leadership Institute 

Apostolic Church of God 

Carver Military Academy 

Catholic Charities - Community Affairs and 
Civic Affairs 

Chicago State University, Office of Public 
Affairs 

Chicago Urban League 

Chicagoland Bicycle Federation 

Corliss High School 

Developing Communities Projects, Inc 
Firman Community Services 

Gwendolyn Brooks College Preparatory High 
School 

Harlan Community Academy High School 
Historic Pullman Foundation 

Illinois Institute of Technology 

Kennedy King College 

Metro Seniors in Action 

Morgan Park High School 

NAACP, Chicago Southside Chapter 
Northeastern University Center for Inner City 
Students 

Northwestern University 


Commuters 
Commuters are interested in the study as it relates to their daily commute. Key issues include 

traffic impacts and congestion, safety, and access. Advanced, timely information is important for 
this group. 


Public Agencies and Local Government 


Olive-Harvey College 

Percy L. Julian High School 

Pullman Civic Organization 

Pullman Historic Visitor Center 
Rainbow/Push Coalition 

Riverdale Community Resource Center 
Roseland Heights Community Association 
Roseland Heights Community Organization 
Rosemoore Community Association 
Salem Baptist Church of Chicago 

Senior Service Coalition of Southeast Chicago 
Simeon Career Academy 

South Shore Cultural Center 

Southeast Environmental Task Force 

St. Sabina Church 

Strategies for Community Economic 
Development & Finance 

Teamwork Englewood 

University of Chicago 

University of Illinois at Chicago -College of 
Urban Planning and Policy 

West Chatham Improvement Association 
YWCA 


Coordination and cooperation among agencies and all levels of government are an important 
element of this study. Some of the key agencies and local government representatives that may 
be interested include the following: 


Alderman, Ward 3 

Alderman, Ward 6 

Alderman, Ward 7 

Alderman, Ward 8 

Alderman, Ward 9 

Alderman, Ward 17 

Alderman, Ward 34 

Beverly Area Planning Association 

Chicago Housing Authority 

Chicago Roseland Development Corporation 
City of Blue Island 

City of Burnham 

City of Calumet 

City of Chicago Department of Community 
Development 


Media 
Media coverage offers an efficient means of communicating with the general public. Effective 
coordination with local and regional media contacts will be crucial to raising public awareness and 
explaining the study. Supplying the media with updated, factual information increases the 


City of Chicago Department of 
Transportation 

Congressmen 

Cook County Commissioners 

South Suburban Mayors & Managers 
Association 

Southeast Chicago Development Commission 
State Representatives 

State Senators 

Village of Calumet Park 

Village of Dolton 

Village of Evergreen Park 

Village of Riverdale 

Village of Riverdale, Community 
Development Department 
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likelihood of balanced, informative coverage. Ethnic, multi-lingual media coverage will also be an 
important element of the media outreach. See Appendix C for a list of the media outlets. 
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Public Participation Activities 


Stakeholder and Alderman/Elected Official Briefings 

An initial task in the public involvement program will be to identify areas of agreement and 
conflict among various stakeholders. Individual meetings with key stakeholders will be informal 
but structured to obtain input on goals, objectives, key issues, preferred communication tools, 
and public policy considerations. Input obtained from the stakeholder briefings will be shared 
with the team and incorporated in the public participation program. The team will work with CTA 
to develop the list of key stakeholders that will be briefed. 


Schedule: 
Schedule Meetings: End of August 
Hold Stakeholders Meetings: Between 9/9/09 and 9/29/09 


Agency Scoping Meeting 

An agency scoping meeting will be held to coordinate and facilitate work with the designated 
federal, state and local agencies. Agendas for all meetings will be prepared and discussions and 
agreements will be fully documented. 


Location 
e The meeting will be held at the CTA offices. 


Schedule: 
e Agency Scoping Meeting: 9/22/09 


Public Scoping Meeting 

The scoping meeting will first inform the public about the project process, the Locally Preferred 
Alternative, and the public participation plan. Then, the meeting will gather input on the scope of 
the environmental studies, draft purpose and need, and the alternatives to be evaluated. 


Schedule: 
e Public Scoping Meeting: Between9/23/09 — 10/2/09 


Location 
The meeting location will be within the project area and must meet FTA criteria. Locations 
will be identified in conjunction with the Aldermen in the project area. 


The locations identified must meet the following criteria: 

e The facility must have at least two large rooms — one room must be able to 
accommodate a theater type presentation that can hold at least 100 people and a 
second room must be available to comfortably accommodate the presentation 
boards, technical staff, and public 

e Must be ADA accessible 

e Near public transportation 

e Free of charge 
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Format 

The meeting will start with an open house format where members of the public and other 
interested parties can view exhibit boards with project information. This informal setting 
provides participants a chance to ask questions of project team members who 
understand the project objectives and alternatives. 


The project team will be available to answer any questions during the open house and will 
encourage people to make formal comments in writing or during the comment session. A 
short PowerPoint presentation will follow, providing an overview of the Locally Preferred 
Alternative, the NEPA process, the purpose of scoping, and the potential environmental 
issues. 


The meeting will end with a session where members of the public can provide oral 
comments on the scope of the EIS. Each presentation will be set up to accommodate 100 
attendees. Comments may be provided at the meeting by comment cards and during the 
public comment session. A court reporter will take public comments and input at the 
meeting and document the formal comment session. In addition, material will be 
available with contact information for those who wish to submit written comments later 
during the scoping period. 


Comments will not be addressed during the meeting. The purpose of the scoping 
meetings is to listen to people's concerns and to address them through the analysis in the 
EIS. CTA will not respond to comments during the open comment period. The open 
house portion of the meeting is intended to provide people an opportunity to ask 
questions and clarify their understanding of the project proposal. 


Schedule: 
e 6:00-6:45 pm Open House 
e 6:45-7:05 pm Presentation 
= Welcome/Meeting Purpose and Format 
=» Project Overview 
=" Environmental Process, Scoping and Environmental 
Issues 
e = 7:05-7:55 pm Public Comments on Scope of EIS 
e 7:55-8:00 pm Next Steps/Adjournment 


Note: The scoping meeting will be advertised from 6:00 — 8:00 pm and the team and staff 
will stay until 8:00 pm, even if no members of the public are present. Also, the team and 
staff will not end the meeting until everyone who wishes to speak has had an opportunity 
to do so. 


ee 
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Public Participation Notification and Information Materials 


Notice of Intent (NOI) 

The publication of a Notice of Intent in the Federal Register is the first formal step in an EIS 
process. The Notice of Intent (NOI) will be sent by CTA, the lead agency, to notify agencies that it 
plans to prepare an Environmental Impact Statement (EIS). 


Schedule: 
e Publish NOI in Federal Register: 9/8/09 
e Beginning of 45 day comment period: 9/9/09 


Participating Agency Invitation Letters 
Letters inviting agencies to be involved in the process will be prepared. 


Schedule: 
e Mail participating agency letters: 8/26/09 


Public Scoping Invitation Notice 

A one page mailer will act as an announcement for the meeting. It will include the meeting date, 
location and time, and will also provide basic information about the project, the environmental 
process, and date by which public comments must be submitted. The notice will be translated 
into Spanish and Polish. 


Schedule: 
e Mail scoping invitation notice (arrive 2 weeks in advance of meeting): 8/26/09 


Other Notification (Village Hall, Libraries, Blogs, e-blasts, Transit Cards) 
Notice of the scoping meetings will be posted and distributed throughout the area including at 
Village Halls, libraries, e-list serves and with community groups. 


Schedule: 
e Launch notification distribution: 8/26/09 


Village Hall Announcement Posting Locations: 
e =City of Burnham 

e = City of Blue Island 

e = City of Calumet 

e Village of Calumet Park 

e §=Village of Dolton 

e Village of Evergreen Park 

e Village of Riverdale 


Library Announcement Posting Locations 
e = =©Altgeld Branch Public Library 
e Blue Island Public Library 
e Brainerd Branch Public Library 
e Calumet City Public Library 
Public Participation Plan: Red Line Extension 
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e Hegewisch Library Branch 

e James F. Vodak/East Side Branch Public Library 
e Jeffrey Manor Branch Public Library 

e Pullman Public Library 

e Riverdale Public Library 

e South Chicago Library Branch 

e =Tuley Park Library Branch 

e Walker Branch Public Library 

e West Pullman Library Branch 


Blogs 

e Chicago Transit Board Chairman Carole Brown’s “Ask Carole” blog 
e =Chi-Town Daily News 

e § CTATattler blog 

e Gapers Block 

e Ridge99.com 

e southwestobserver.com 

e thesixthward.blogspot.com 


E-blasts 

E-blasts will be sent to stakeholders, politicians and residents who went to the previous CTA 
meetings. We will obtain e-mail addresses for officials at key businesses and public buildings — 
such as post offices, schools, libraries, and courthouses — to make sure they receive the 
meeting information in a PDF format so they can print it out and post it. 


Online calendars 

There are many online event calendars, and most of them are run through newspapers or TV 
stations. Meeting notices will be sent to local chambers of commerce and to large 
organizations that cover a wide audience and would communicate with members in the areas 
served by the line, such as the Chicagoland Chamber of Commerce, Illinois Chamber of 
Commerce and the Association Forum of Chicagoland. 


Promotion in Transit 
The scoping meeting announcement will be posted at the CTA stations and in the CTA trains 
and buses via car cards. 


Schedule: 

e Send scoping announcement to CTA 8/12/09 

e Post in vehicles 8/26/09 
Social media 


There are several opportunities for CTA to reach out via social media. We can post the meeting 
information on the CTA Facebook group page. Information can also be provided to 
movingbeyondcongestion.com. In addition, we can start a Facebook page for the Red Line 
Extension project, so that people can follow the progress of the project and offer their support. 
And, if CTA started Twitter accounts for the Red Line, followers could receive updates about what 
transpires at a public meeting, for example. 
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Web site 

A new project site will be developed for the environmental phase. The Web site provides access 
to project updates, project background, project materials and documents and announcements. 
The scoping meeting dates will be posted in advance on the Web site. 


Schedule: 

e Develop Web site: June - August 09 
e Launch Web site: 8/13/09 

e Post Scoping Information 8/26/09 


Scoping Display Advertisement/Legal Notice 

A formal scoping display ad will be placed in local and regional newspapers. The ad will include 
information on the project, the environmental analysis, the scoping meeting agenda, the meeting 
information and where and when to submit comments. An e-mail and postal mail address will be 
provided for written comments. The team will coordinate with CTA as to the placement of % page 
advertisements in local newspapers. The ad will also be prepared in Spanish. Below is a 
preliminary listing of the outlets. 


Publication Placement: 

e The Chicago Crusader 
e Chicago Defender 

e LaRaza 

e Neighborhood Star 

e Southtown Star 

e Beverly Review 

e The Villager 


Schedule: 
e Provide display ad text to CTA ten days prior to media publishing deadlines 
e Place display ad: Two weeks in advance of meeting, 8/26/09 


Media Release 

Media outreach will be done to ensure that reporters are aware of the scoping meetings and have 
adequate background information with which to write about the environmental review process. 
The team will work with CTA to develop key messages and put together a press release and media 
advisory. See Appendix C for the media distribution list. 


Schedule: 
e Send media release to CTA two days in advance of media deadline for 9/16/09 publication 
e Distribute media release: One week in advance of meeting, 9/16/09 


Scoping Booklet 

The scoping booklet will contain background information on the project and the NEPA process. 
The purpose of the scoping meeting also will be identified within the booklet. A map depicting the 
project location and a description of the project area will be included. The booklet will also 
include a section on how and where comments may be submitted. The scoping meeting date and 
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location will be provided in the booklet. An electronic file (.pdf file) will also be produced for 
posting on the CTA website. 


Schedule: 
e Print scoping booklet: 8/31/09 


Meeting Materials 

Information boards for use during the open house part of the scoping meetings and general hand- 

outs will be prepared. 

e Boards: Welcome, Project Area Map, Typical Cross Sections/Station Locations, List of 
Environmental Issues to be Studied, Environmental Review Process, How to Stay 
Involved/Submit Comments 

e Hand-outs: Agenda, comment form, copies of the boards, scoping booklet 


Schedule: 
e = Print/finalize Meeting Materials: 9/14/09 


Frequently Asked Questions/Talking Points 
A Frequently Asked Questions (FAQs) and talking points will be provided for use by CTA staff and 
the consultants to prepare them for the stakeholder meetings and scoping meetings. 


Schedule: 
e FAQ/Talking Points: 9/14/09 


Project Database 

A comprehensive database of all stakeholders for the Red Line Extension will be established and 
maintained, using CTA’s existing database. The database will be updated regularly and 
supplemented as appropriate. The database will include elected officials, special interest group 
representatives, and agency staff. The mailing list will also include property owners and tenants 
adjacent to the centerline of the proposed project. 


Schedule: 

e Update Project Database: June/July 09 

e = Finalize for Invitation Mailing: End of July 09 
Documentation 


Comment Tracking/Documentation/Response Management 

The scoping meetings will be fully documented for the administrative record in compliance with 
NEPA and SAFETEA-LU. Comments will be received by mail, e-mail, and by comment card and 
verbally at the scoping meetings. 


Scoping Meeting Summary Report 
Asummary meeting report from the scoping meetings will be prepared. It will include comment 
cards, the court-reporter record of the scoping meeting, letters, attendance sheets, notification 
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materials and a summary of verbal and written input, such that an evidential record of the 
meetings are documented. This meeting report will be incorporated into the formal scoping 
report. 


Schedule: 
e Finalize Report and Post on Web site: 10/27/09 
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RED LINE EXTENSION 












































Activity June July August September October November | December 
Project Milestones 9/8/09: Notice of Intent (NOI) in | 10/27/09: Public 
Federal Registry Comment Period 
9/9/09: Public Comment Period Ends (45 days) 
Begins (45 days) 
CTA Board Meetings 8/12/09: CTA Board 
Approval of Locally 
Preferred Option 
Agency Scoping Meeting 9/22/09: Agency Scoping Meeting 
Public Scoping Meeting Between 9/23/09 — 10/2/09: Public Scoping Meetings 
Stakeholder Briefing Meetings Finalize List & Schedule 9/9/09- 9/29/09: Stakeholder 
Meetings Meetings 
Public Participation Plan (PPP) Draft Finalize 
Mailing List/Database Update Finalize Update 
Participating Agency Letters Develop & Finalize 8/26/09: Mail Letters 
Public Scoping Invite Letter Develop & Finalize 8/26/09: Mail Notice 
Web site Submit Develop New Site 8/13/09: Launch New Site After Meetings: Post Post Scoping Meeting Update Update 
Outline 8/26/09 Post Scoping Presentation/Materials Summary 


Dates/Info 





Scoping Display Ad/Legal Notice 


Finalize Placement 
Outlets & Develop Ad 


8/26/09: Run display ad 





Media Outreach (releases) 


Finalize Outlets 


Develop Release 


9/16/09: Distribute Release 





Other Notification: Libraries, Village 
Halls, e-blasts, blogs, community 
calendars, transit cards 


Develop Materials 


8/26/09: Distribute 
notification 





Scoping Info Booklet 


Develop Book 


8/31/09: Finalize 





Meeting Materials: BOARDS 


Develop Boards 


9/14/09: Finalize 





Meeting Materials: Handouts 


Develop Handouts 


9/14/09: Finalize 





Meeting PowerPoint Presentation 


Develop Presentation 


9/14/09: Finalize 





FAQ/Talking Points 


Develop FAQ 


9/14/09: Finalize 








Scoping Meeting Summary Report 














10/27/09: Develop & 
Finalize 














Note: All dates are preliminary and subject to change. 


APPENDIX B: Mailing/Stakeholder List 
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APPENDIX C: Media Release Distribution List 


Print (General) 


Print 


Chicago Tribune, to transportation 
reporters Jon Hilkevitch and Richard 
Wronski and calendar editors. 

Chicago Sun-Times, to transportation 
writer Mary Wisniewski (who also has a 
blog) and calendar editors. 

Red Eye, to the writers of the 
transit-focused Going Public column and 
blog. 

Crain’s Chicago Business, to reporters and 
its calendar section. 

Chicago Reader, an alternative Chicago 
weekly read by many CTA riders. 

Hoy Chicago and La Raza, Spanish 
language newspapers. 

Chicago Defender, which serves the 
African-American community. 


(Red Line) 


Southtown Star 

The Chicago Crusader 
Neighborhood Star 
Beverly Review 

The Villager 


Television 


WBBM Channel 2 (CBS) 

WGN Channel 9 (CW) 

WMAQ Channel 5 (NBC) 

WLS Channel 7 (ABC) 

WELD Channel 32 (FOX) 

WSNS Channel 44, Spanish 

WOCK Channel 13, Spanish 

WOCH Channel 41, Korean 

WGBO Channel 66, Spanish (Univision) 
WXFT Channel 60, Spanish (Telefutura) 
WTTW Channel 11, public television 
WYCC Channel 20, public television 
CLTV, which primarily covers suburban 
communities and hosts the “Commute 
with Kye” blog 

CANTV, Chicago public access channels 


Radio 


WBBM-AM 780, Chicago’s only all-news 
station 

WGN-AM 720, news and talk 

WLS-AM 890, talk radio 

WBEZ-FM 91.5, public radio 

WGCI-FM 107.5, urban contemporary 
WGRB-AM 1390, gospel 

WHPK-FM 88.5, community radio based 
at University of Chicago 

WIIT-FM 88.9, college radio from 
Illinois Institute of Technology 
WSBC-AM 1240, broadcasts in a variety 
of languages, including Spanish and 
Russian 

WRTO-AM 1200, Spanish — Univision 
Radio 

WRTE-FM 90.5, Spanish 

WKIE-FM 92.7, Spanish 

WVIX-FM 93.5, Spanish 

WVIV-FM 103.1, Spanish 

WOJO-FM 105.1, Spanish, “La Que 
Buena” 

WVON-AM 1690, “The Talk of Chicago” 
WRLL-AM 1450, “Radio Latino” 
WVAZ-FM 102.7, Urban Contemporary 
WNWI-AM 1080, Multiple languages 
WNUA-FM 95.5, Spanish 


Wire Services 


Associated Press, for datebook 
Medill News Services 
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e Build Alternative 1; adding one 
general purpose lane in each direction. 

e Build Alternative 2; adding two 
general purpose lanes in each direction. 

e Build Alternative 3; adding one toll 
lane to the existing carpool lane in each 
direction that will be managed together 
(Federal Highway Administration 
tolling authority required); also adding 
one general purpose lane in each 
direction north of Euclid Street to I-605. 

e Build Alternative 4; on I-405 from 
Euclid Street to I-605, providing 
additional general purpose lane at 
various locations and improving various 
interchanges. 

e Transportation Systems 
Management (TSM)/Transportation 
Demand Management (TDM)/Mass 
Transit Alternative; making only low- 
cost operational improvements, rather 
than major capital projects, to maximize 
the efficiency of the present highway 
system and expand travelers’ 
transportation choices. 


Based on a Preliminary Environmental 
Analysis Report (PEAR) for the I-405 
Improvement Project, it is anticipated 
that the project may require the 
following Federal permits: Section 404 
Permit for filling/dredging waters of the 
United States and Section 401 Water 
Quality Certification. The 
environmental document will analyze 
factors that include, but are not limited 
to, the following: Aesthetics, cultural 
resources, biological resources, 
hazardous wastes and materials, public 
services and facilities, water quality, 
floodplain, noise, air quality, recreation, 
community impacts, and transportation/ 
traffic. Some of these alternatives may 
have impacts on the above mentioned 
resources, as well as on water quality, 
cultural resources, parks/recreation 
facilities, and community character and 
cohesion; the environmental 
documentation process will assess for 
potential impacts and suggest ways to 
reduce or mitigate them. 

This document is available at hitp:// 
www.octa.net/405improvement and 
http://www.dot.ca.gov/dist12/405/ 
index.htm. 

Letters describing the proposed action 
and soliciting comments will be sent to 
appropriate Federal, State, Participating 
Agencies, various Tribal governments, 
and local agencies, and to private 
organizations and citizens who have 
previously expressed or are known to 
have interest in this proposal. The 
environmental review process will 
begin in Fall 2009. Public scoping 
meetings will be held in Fountain 
Valley, Huntington Beach, Westminster, 
and Rossmoor, California, on September 
22, 23, 30, and October 01, respectively. 


In addition, a public hearing will be 
held. Public notice will be given of the 
time and place of the meeting and 
hearing. The draft EIS will be available 
for public and agency review and 
comment prior to the public hearing. 

To ensure that the full range of issues 
related to this proposed action are 
addressed and all significant issues 
identified, comments, and suggestions 
are invited from all interested parties. 
Comments or questions concerning this 
proposed action and the EIS should be 
directed to Ms. Deshpande at Caltrans at 
the address provided above. 


(Catalog of Federal Domestic Assistance 
Program Number 20.205, Highway Research, 
Planning and Construction. The regulations 
implementing Executive Order 12372 
regarding intergovernmental consultation on 
Federal programs and activities apply to this 
program.) 


Issued on: August 26, 2009. 
Cindy Vigue, 
Director, State Programs, Federal Highway 
Administration, Sacramento, California. 
[FR Doc. E9—21040 Filed 8-31-09; 8:45 am] 
BILLING CODE 4910-22-P 





DEPARTMENT OF TRANSPORTATION 
Federal Transit Administration 


Intent to Prepare an Environmental 
Impact Statement for Proposed Transit 
Improvements to the Red Line, Cook 
County, IL 


AGENCY: Federal Transit Administration 
(FTA), Department of Transportation. 
ACTION: Notice of intent to prepare an 
Environmental Impact Statement. 





SUMMARY: The FTA, as the lead federal 
agency, and the Chicago Transit 
Authority (CTA) intend to prepare an 
Environmental Impact Statement (EIS) 
for the Red Line Extension Project in 
Cook County, Illinois. CTA operates the 
rapid transit system in Chicago, Cook 
County, Illinois. The proposed project, 
described more completely within, 
would extend the Red Line, a heavy rail 
transit line, to connect the 95th Street 
Station to 130th Street. The purpose of 
this Notice of Intent is to alert interested 
parties regarding the intent to prepare 
the EIS, to provide information on the 
nature of the proposed project and 
possible alternatives, to invite public 
participation in the EIS process. 

DATES: Written comments on the scope 
of the EIS, including the project’s 
purpose and need, the alternatives to be 
considered, the impacts to be evaluated, 
and the methodologies to be used in the 
evaluations should be sent to CTA on or 
before October 27, 2009. See ADDRESSES 


below for the address to which written 
public comments may be sent. Two 
public scoping meetings to accept 
comments on the scope of the EIS will 
be held on the following dates: 

e Tuesday, September 22, 2009; 6 
p-m. to 8 p.m.; at the Historic Pullman 
Visitor Center, 11141 S. Cottage Grove 
Avenue, Chicago, IL 60628. 

e Thursday, September 24, 2009; 6 
p-m. to 8 p.m.; at the Woodson Regional 
Chicago Public Library, 9525 S. Halsted 
Street, Chicago, IL 60628. 

The buildings used for the scoping 
meetings are accessible to persons with 
disabilities. Any individual who 
requires special assistance, such as a 
sign language interpreter, to participate 
in the scoping meeting should contact 
Mr. Darud Akbar, Government and 
Community Relations Officer, at 312— 
681-2708 or 
dakbar@transitchicago.com, five days 
prior to the meeting. 

Scoping materials describing the 
project purpose and need and the 
alternatives proposed for analysis will 
be available at the meetings and on the 
CTA Web site http:// 
www.transitchicago.com/RedEIS. Paper 
copies of the scoping materials may also 
be obtained from Mr. Darud Akbar, 
Government and Community Relations 
Officer, at 312-681-2708 or 
dakbar@transitchicago.com. An 
interagency scoping meeting will be 
held on Thursday, September 24 at 
10:30 a.m. at CTA Headquarters, in 
Conference Room 2C, 567 W. Lake 
Street, Chicago, IL 60661. 
Representatives of Native American 
tribal governments and of all federal, 
state, regional and local agencies that 
may have an interest in any aspect of 
the project will be invited to be 
participating or cooperating agencies, as 
appropriate. 

ADDRESSES: Comments will be accepted 
at the public scoping meetings or they 
may be sent to Mr. Jeffrey Busby, 
General Manager, Strategic Planning, 
Chicago Transit Authority, P. O. Box 
7602, Chicago, IL 60680-7602, or via e- 
mail at 
RedExtension@transitchicago.com. 


FOR FURTHER INFORMATION CONTACT: Mr. 
David Werner, Community Planner, 
Federal Transit Administration, Region 
V, 200 West Adams Street, Suite 320, 
Chicago, IL 60606, phone 312-353- 
3879, e-mail david.werner@dot.gov. 
SUPPLEMENTARY INFORMATION: 
Scoping 

The FTA and CTA invite all 
interested individuals and 


organizations, public agencies, and 
Native American Tribes to comment on 
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the scope of the EIS, including the 
project’s purpose and need, the 
alternatives to be studied, the impacts to 
be evaluated, and the evaluation 
methods to be used. Comments should 
address (1) alternatives that may better 
achieve the project’s need and purposes 
at less cost or with fewer adverse 
impacts, and (2) any significant 
environmental impacts relating to the 
alternatives. 

National Environmental Policy Act 
(NEPA) ‘‘scoping”’ (40 CFR 1501.7) has 
specific and fairly limited objectives, 
one of which is to identify the 
significant issues associated with 
alternatives that will be examined in 
detail in the document, while 
simultaneously limiting consideration 
and development of issues that are not 
truly significant. It is in the NEPA 
scoping process that potentially 
significant environmental impacts— 
those that give rise to the need to 
prepare an environmental impact 
statement—should be identified; 
impacts that are deemed not to be 
significant need not be developed 
extensively in the context of the impact 
statement, thereby keeping the 
statement focused on impacts of 
consequence. Transit projects may also 
generate environmental benefits; these 
should be highlighted as well—the 
impact statement process should draw 
attention to positive impacts, not just 
negative impacts. 

Once the scope of the environmental 
study, including significant 
environmental issues to be addressed, is 
settled, an annotated outline of the 
document will be prepared and shared 
with interested agencies and the public. 
The outline serves at least three worthy 
purposes, including (1) Documenting 
the results of the scoping process; (2) 
contributing to the transparency of the 
process; and (3) providing a clear 
roadmap for concise development of the 
environmental document. 


Purpose and Need for the Project 


The purpose of the Red Line 
Extension project is to reduce travel 
times to jobs for far South Side and 
South Suburban residents and improve 
the performance of the existing Red Line 
95th Street Station terminal. The project 
would also provide an opportunity to 
support economic development 
initiatives. 

The need for the project is based on 
the following considerations: lack of 
park-and-ride, passenger drop-off, and 
poor pedestrian facilities limit access to 
the existing 95th Street terminal of the 
Red Line; customers accessing the 
existing terminal facility by bus 
experience measureable delays resulting 


from poor performance of surrounding 
arterial intersections, insufficient space 
for bus loading and unloading, and 
insufficient space for bus layovers; 
congested bus and passenger conditions 
at the existing terminal station and bus 
facility result in safety issues and 
diminish the attractiveness of transit as 
an alternative to other travel modes; 
roadway performance in the project area 
is adversely impacted by narrow arterial 
streets and frequent at-grade freight rail 
crossings; and, the project area 
population is highly transit-dependent, 
minority and low-income. 


Project Location and Environmental 
Setting 


The proposed heavy rail transit (HRT) 
project area lies about 11 miles south of 
the Chicago Central Area (commonly 
referred to as the ‘‘Loop’’). The limits of 
the project area are from 95th Street on 
the north to 130th Street on the south. 
The Calumet-Sag Channel/Little 
Calumet River extends along the 
southern edge of the project area and 
Lake Calumet is located to the east. 

The project area includes parts of 
eight community areas in the far South 
of the City of Chicago. Community areas 
include Washington Heights, Morgan 
Park, Roseland, Pullman, West Pullman, 
South Deering, Hegewisch and 
Riverdale. The project area encompasses 
significant residential (primarily single 
family), industrial (existing and vacant), 
transportation, and commercial 
developments. 

The locally preferred alternative 
(LPA) for the proposed Red Line 
Extension project was approved by the 
Chicago Transit Board for further study 
in the EIS on August 12, 2009. The LPA 
would extend the heavy rail transit line 
from the 95th Street Station south along 
the I-57 Expressway to the Union 
Pacific Railroad (UPRR) right-of-way 
near Eggleston Avenue. From that point, 
the line extends south from I-57 along 
the UPRR corridor to approximately 
111th Street where it turns southeast 
along existing railroad and industrial 
right-of-way to terminate in the vicinity 
of 130th Street. The extension would 
add 5.3 new route miles of rapid transit 
to the existing Red Line, four additional 
stations at approximately 103rd, 111th, 
115th, and 130th Streets with new park- 
and-ride and bus terminal facilities at 
each station. 


Alternatives 


The Red Line Extension Final 
Alternatives Analysis Report (2009) 
prepared by CTA identified three 
alternatives for further consideration in 
the EIS. These alternatives include: A 
No Build Alternative, Transportation 


System Management (TSM) Alternative, 
and the UPRR HRT Alternative (the 
LPA). Additionally, the Halsted Street 
HRT Alternative from the Red Line 
Extension Alternatives Analysis Screen 
3 Report (2009) will be considered in 
the EIS. 

No Build Alternative: The No Build 
Alternative is defined as the existing 
transportation system, plus any 
committed transportation 
improvements. Committed 
transportation improvements include 
projects that are already in the Chicago 
Metropolitan Agency for Planning 
(CMAP) financially constrained 
Transportation Improvement Program 
(TIP). The Red Line project area has five 
bridge reconstructions, and several road 
improvement projects included in the 
FY 2007-2012 TIP. These improvements 
are primarily on highway segments in 
the vicinity of the project area and 
generally do not lie adjacent to or 
intersect with the proposed TSM or 
HRT alternatives. 

Bridge projects in the TIP include: 
Illinois 1 (Halsted Street) at the Little 
Calumet River; I-94 (Bishop Ford 
Expressway) at the Stony Island ramp 
and at Cottage Grove Road; I-57 at 
103rd Street; and I-57 at Genoa Road. 
Road improvement projects include a 
variety of landscaping, safety fencing, 
and resurfacing projects, and 
coordination of signal timing on Stony 
Island Avenue from 95th Street north, 
and on 95th Street from Western 
Avenue east to Ewing Avenue. There is 
also a bicycle and pedestrian multi-use 
trail proposed to extend from the 
existing Centennial Trail in Lemont to 
the Burnham Greenway in Burnham. 

Bus transit service under the No Build 
Alternative would be focused on the 
preservation of existing services and 
projects. No significant changes to bus 
service are anticipated in the project 
area. All elements of the No Build 
Alternative are included in each of the 
other alternatives. 

Transportation System Management 
(TSM) Alternative: A TSM Alternative is 
proposed because it is required as part 
of the New Starts evaluative process; in 
this case, it does not meet the purposes 
of and need for the proposed project. 
The TSM Alternative is Bus Rapid 
Transit (BRT) that would operate 
between the 95th Street Station and 
130th Street via East 95th Street, 
Michigan Avenue, East 127th Street, 
South Indiana Avenue, and East 130th 
Street. Proposed BRT service would 
operate in mixed traffic with traffic 
signal priority along 95th Street, 
Michigan Avenue, and 130th Street. 

The TSM Alternative is 5.5 miles long 
and would include four intermediate 
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stops at 103rd, 111th, 115th, and 130th 
Streets with park-and-ride facilities 
proposed at all of the new stops. The 
95th Street terminal would be expanded 
to extend the existing bus bays along 
State and Lafayette Streets 
approximately 250-feet north to 94th 
Street to improve circulation and safety. 
The TSM alternative assumes that buses 
from the south would continue to serve 
the 95th Street Station. 

UPRR Heavy Rail Transit (HRT) 
Alternative/Locally Preferred 
Alternative (LPA): The proposed LPA 
would operate between the existing Red 
Line 95th Street Station and 130th 
Street. The line would be on an elevated 
structure from the 95th Street as it heads 
south along the I-57 Expressway for 
nearly one-half mile until reaching the 
UPRR corridor in the vicinity of 
Eggleston Avenue. It would then turn 
south along the UPRR corridor to 
approximately 111th Street where it 
would turn southeast. East of South 
Prairie Avenue the alignment would 
cross over the Canadian National/Metra 
tracks near 119th Street where it would 
transition to an at-grade profile and then 
continue southeast along the former 
Michigan Central/Indiana Harbor Belt 
(THB) railroad right-of-way to terminate 
in the vicinity of 130th Street. 

The LPA is 5.3 miles long and would 
include three new intermediate stations 
at 103rd, 111th, and 115th Streets and 
a new terminal station at 130th Street 
with new park-and-ride and bus 
terminal facilities at each station. This 
alternative assumes that buses from the 
south would be re-routed to serve the 
new intermediate and terminal stations 
to speed passenger travel to downtown 
Chicago. 

The new HRT tracks would be placed 
immediately adjacent to the UPRR right- 
of-way on either the west side (West 
Side Option) or the east side (East Side 
Option). Both options would require 
adjacent property acquisition to 
accommodate the CTA right-of-way and 
station facilities at 103rd, 111th, and 
115th Streets. Based on a preliminary 
analysis of the conceptual alignment 
plans and Cook County parcel data, the 
West Side Option would require up to 
112 property acquisitions and/or 
displacements and the East Side Option 
would require 138. In addition, the West 
Side Option could impact Fernwood 
Parkway between 99th Street and 103rd 
Streets which could trigger a Section 
4(f) of the Department of Transportation 
Act evaluation in the EIS. The East Side 
Option could impact Wendell Smith 
Park adjacent to the I-57 Expressway 
which could also trigger a Section 4(f) 
evaluation in the EIS. Kensington 


Playground Park near 118th Street 
would not be impacted by either option. 


There are two options for the 130th 
Street terminal station. The Red Line 
extension would continue south along 
the IHB right-of-way to either a south or 
west terminal station location along the 
north side of 130th Street, just west of 
the I-94 Bishop Ford Freeway. 


Halsted Street HRT Alternative: The 
proposed Halsted Street HRT 
Alternative would be operated on an 
elevated structure between the existing 
Red Line 95th Street Station and the 
Halsted Street/Vermont Avenue 
intersection in the vicinity of 127th 
Street. The alignment would follow the 
median of I-57 Expressway until 
reaching Halsted Street. It would then 
turn south onto Halsted Street and 
continue in the median to Vermont 
Avenue. 


The Halsted Street HRT Alternative is 
5.0 miles long and would include three 
new intermediate stations at 103rd, 
111th, 119th Streets and a new terminal 
station at Vermont Avenue with new 
park-and-ride and bus terminal facilities 
at the intermediate and terminal 
stations. This alternative assumes that 
buses from the south would be re-routed 
to serve the new intermediate and 
terminal stations to speed passenger 
travel to downtown Chicago. 


Near the proposed station areas, there 
may be additional impacts to adjacent 
land owners if land acquisition would 
be required for station facilities such as 
bus turnarounds or parking facilities. 
This would be most applicable at the 
proposed terminal station at 127th/ 
Vermont since several properties are 
located close to Halsted Street in this 
segment and there may be higher off- 
street facility needs. 


Possible Effects 


The purpose of this EIS process is to 
study, in a public setting, the effects of 
the proposed project and its alternatives 
on the quality of the human 
environment. Areas of investigation for 
transit projects generally include, but 
are not limited to: Land use, 
development potential, land acquisition 
and displacements, historic resources, 
visual and aesthetic qualities, air 
quality, noise and vibration, energy use, 
safety and security, and ecosystems, 
including threatened and endangered 
species; investigation may reveal that 
the proposed project will not affect or 
affect substantially many of those areas. 
Measures to avoid, minimize, or 
mitigate any significant adverse impacts 
will be identified. 


FTA Procedures 


The regulations implementing NEPA, 
as well as provisions of the Safe, 
Accountable, Flexible, Efficient 
Transportation Equity Act: A Legacy for 
Users (SAFETEA-LU), call for public 
involvement in the EIS process. Section 
6002 of SAFETEA-LU requires that FTA 
and CTA do the following: (1) Extend an 
invitation to other Federal and non- 
Federal agencies and Native American 
tribes that may have an interest in the 
proposed project to become 
“participating agencies;”’ (2) provide an 
opportunity for involvement by 
participating agencies and the public to 
help define the purpose and need for a 
proposed project, as well as the range of 
alternatives for consideration in the EIS; 
and (3) establish a plan for coordinating 
public and agency participation in, and 
comment on, the environmental review 
process. An invitation to become a 
participating or cooperating agency, 
with scoping materials appended, will 
be extended to other Federal and non- 
Federal agencies and Native American 
tribes that may have an interest in the 
proposed project. It is possible that FTA 
and CTA will not be able to identify all 
Federal and non-Federal agencies and 
Native American tribes that may have 
such an interest. Any Federal or non- 
Federal agency or Native American tribe 
interested in the proposed project that 
does not receive an invitation to become 
a participating agency should notify at 
the earliest opportunity the Project 
Manager identified above under 
ADDRESSES. 

A comprehensive public involvement 
program and a Coordination Plan for 
public and interagency involvement 
will be developed for the project and 
posted on CTA’s Web site http:// 
www.transitchicago.com/RedEIS. The 
public involvement program includes a 
full range of activities including 
maintaining the project Web page on the 
CTA Web site and outreach to local 
officials, community and civic groups, 
and the public. Specific activities or 
events for involvement will be detailed 
in the project’s public participation 
plan. 

The Paperwork Reduction Act seeks, 
in part, to minimize the cost to the 
taxpayer of the creation, collection, 
maintenance, use, dissemination, and 
disposition of information. Consistent 
with this goal and with principles of 
economy and efficiency in government, 
it is FTA policy to limit insofar as 
possible distribution of complete 
printed sets of environmental 
documents. Accordingly, unless a 
specific request for a complete printed 
set of environmental documents is 
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received (preferably in advance of 
printing), FTA and its grantees will 
distribute only the executive summary 
of the environmental document together 
with a Compact Disc of the complete 
environmental document. A complete 
printed set of the environmental 
document is available for review at the 
grantee’s offices and elsewhere; an 
electronic copy of the complete 
environmental document is also 
available on the grantee’s Web page. 

CTA may seek New Starts funding for 
the proposed project under 49 United 
States Code 5309 and will, therefore, be 
subject to New Starts regulations (49 
Code of Federal Regulations (CFR) Part 
611). The New Starts regulations also 
require the submission of certain 
project-justification information to 
support a request to initiate preliminary 
engineering. This information is 
normally developed in conjunction with 
the NEPA process. Pertinent New Starts 
evaluation criteria will be included in 
the EIS. 

The EIS will be prepared in 
accordance with NEPA and its 
implementing regulations issued by the 
Council on Environmental Quality (40 
CFR Parts 1500-1508) and with the 
FTA/Federal Highway Administration 
regulations ‘Environmental Impact and 
Related Procedures” (23 CFR Part 771). 

Issued on: August 24, 2009. 

Marisol R. Simon, 

Regional Administrator, FTA Region V. 

[FR Doc. E9—20963 Filed 8-28-09; 8:45 am] 
BILLING CODE 4910-57-P 





DEPARTMENT OF TRANSPORTATION 


Federal Motor Carrier Safety 
Administration 


Fiscal Year 2010 Safety Grants 


AGENCY: Federal Motor Carrier Safety 
Administration (FMCSA), DOT. 


ACTION: Notice; correction. 





SUMMARY: FMCSA is correcting a notice 
that appeared in the Federal Register on 
August 12, 2009 (74 FR 40638), which 
informed the public of FMCSA’s Fiscal 
Year (FY) 2010 safety grant 
opportunities and FMCSA’s changes to 
its application and award processes for 
grant programs. 


FOR FURTHER INFORMATION CONTACT: For 
further information regarding this notice 
please contact, Ms. Theresa Rowlett at 
202.366.6406. Staff may be reached at 
FMCSA, 1200 New Jersey Avenue, SE., 
Washington, DC 20590. Office hours are 
from 9 a.m. to 5 p.m., EST, Monday 
through Friday, except Federal holidays. 


SUPPLEMENTARY INFORMATION: For 
FMCSA’s FY 2010 Grants notice 
published on August 12, 2009 (74 FR 
40638), the following corrections are 
made: 

On page 40638, in the FOR FURTHER 
INFORMATION CONTACT section, the 
contact for the Commercial Vehicle 
Information Systems and Networks 
Grants (CVISN) is corrected from 
“CVISN Grants—Julie Lane, 
julie. lane@dot.gov, 202-385-2391” to 
“CVISN Grants—Quon Kwon, 
quon.kwan@dot.gov, 202-385-2389”. 

On page 40638, in the FY 2010 Safety 
Grants Program section, the schedule 
for the New Entrant Safety Audit Grants 
and the Motor Carrier Safety Assistance 
Program (MCSAP) High Priority Grants 
is corrected from ‘“‘New Entrant Safety 
Audit Grants—September 1, 2009, 
MCSAP High Priority Grants—October 
15, 2009” to ‘““New Entrant Safety Audit 
Grants—October 15, 2009, MCSAP High 
Priority Grants—September 15, 2009.” 


Issued on August 24, 2009. 
William A. Quade, 


Associate Administrator for Enforcement and 
Program Delivery. 


[FR Doc. E9—21019 Filed 8-31-09; 8:45 am] 
BILLING CODE 4910-EX-P 





DEPARTMENT OF TRANSPORTATION 
Federal Aviation Administration 


4th Meeting: RTCA Special Committee 
221: Aircraft Secondary Barriers and 
Alternative Flight Deck Security 
Procedures 


AGENCY: Federal Aviation 
Administration (FAA), DOT. 
ACTION: Notice of RTCA Special 
Committee 221 meeting: Aircraft 
Secondary Barriers and Alternative 
Flight Deck Security Procedures. 





SUMMARY: The FAA is issuing this notice 
to advise the public of a meeting of 
RTCA Special Committee 221: Aircraft 
Secondary Barriers and Alternative 
Flight Deck Security Procedures. 

DATES: The meeting will be held 
September 15-16, 2009. September 15th 
from 12 a.m. to 5 p.m., September 16th 
from 9 a.m. to 5 p.m. 

ADDRESSES: The meeting will be held at 
RTCA, Inc., MacIntosh—NBAA and 
Hilton—ATA Rooms, 1828 L Street, 
NW., Suite 805, Washington, DC 20036. 
FOR FURTHER INFORMATION CONTACT: 
RTCA Secretariat, 1828 L Street, NW., 
Suite 805, Washington, DC 20036; 
telephone (202) 833-9339; fax (202) 
833-9434; Web site http://www.rtca.org. 
SUPPLEMENTARY INFORMATION: Pursuant 
to section 10(a)(2) of the Federal 


Advisory Committee Act (Pub. L. 92— 
463, 5 U.S.C., Appendix 2), notice is 
hereby given for a Special Committee 
221: Aircraft Secondary Barriers and 
Alternative Flight Deck Security 
Procedures meeting. The agenda will 
include: 

e Welcome/Introductions/ 
Administrative Remarks; 

e Approval of Summary of the 
Second Meeting held June 23-24, 2009, 
RTCA Paper No. 174—09/SC221-013; 

e Leadership Comments; 

e Review of Threat Work Group— 
Status Report; 

e Review of Alternative Methods 
Work Group—Status Report; 

e Review of Installed Physical 
Secondary Barrier (IPSB) Work Group— 
Status Report; 

e Presentation/Discussion of SC-221 
Schedule and Milestones; 

e Discussion of Working Group 
reports: re-allocation of groups, capture 
learning points, discuss additional or 
follow-on goals; 

e Approval and Tasking of Existing/ 
Proposed Working Groups; 

e Other Business—Including 
Proposed Agenda, Date and Place for 
Next Meeting. 

Attendance is open to the interested 
public but limited to space availability. 
With the approval of the chairmen, 
members of the public may present oral 
statements at the meeting. Persons 
wishing to present statements or obtain 
information should contact the person 
listed in the FOR FURTHER INFORMATION 
CONTACT section. Members of the public 
may present a written statement to the 
committee at any time. 

Issued in Washington, DC, on August 24, 
2009. 

Francisco Estrada C., 

RTCA Advisory Committee. 

[FR Doc. E9—21063 Filed 8-31-09; 8:45 am] 
BILLING CODE 4910-13-P 





DEPARTMENT OF TRANSPORTATION 
Federal Aviation Administration 


Eightieth Meeting: RTCA Special 
Committee 159: Global Positioning 
System (GPS) 

AGENCY: Federal Aviation 
Administration (FAA), DOT. 
ACTION: Notice of RTCA Special 
Committee 159 meeting: Global 
Positioning System (GPS). 





SUMMARY: The FAA is issuing this notice 
to advise the public of a meeting of 
RTCA Special Committee 159: Global 
Positioning System (GPS). 

DATES: The meeting will be held 
September 29—October 2, 2009, from 9 
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Chicago Housing Authority Ms. [Edie [Diaz |B. Jackson, Suite 1200 Po Chicago,IL 60605 
Chicago Park District Project Manager, Planning & Development —_[541 N. Fairbanks | tsi hicago sss SSs«S061 


City of Chicago Department of Business Affairs a 
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. 
City of Chicago Office of the Mayor 
[City of Chicago Police Department |r. [Mark [Harmon [Commanding Officer, Patrol Division (8510'S. Michigan Ave. [Chicago (60653 | 


Metropolitan Water Reclamation District of 
Greater Chicago Mr. Joseph Schuessler {Principal Civil Engineer 100 East Erie Street Chicago IL 60611 
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Illinois Commerce Commission Kelley Bureau of Transportation Chief 160 N. LaSalle St C800 60601 
Office of Realty & Environmental Planning, 
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Prepared for the Chicago Transit Authority 
By Kathy Schaeffer and Associates, Inc. 
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REGION V 200 West Adams Street 
U.S. Department Ilinois, Indiana, Suite 320 
of Transportation Michigan, Minnesota, Chicago, IL 60606-5253 
. Ohio, Wisconsin 312-353-2789 
Federal Transit 312-886-0351 (fax) 


Administration 


September 1, 2009 





Re: Invitation to Participate in Environmental Review Process for the CTA Red Line Extension 


Dear [Agency Representative]: 


The Federal Transit Administration (FTA), in cooperation with the Chicago Transit Authority 
(CTA), is initiating the preparation of an Environmental Impact Statement for the proposed Red 
Line Extension project. The proposed project would extend the Red Line, a heavy rail transit line, 
5.3 miles from its existing 95"" Street Station to a new terminal station at 130" Street. 


The purpose of the project, as currently defined, is to reduce travel times to jobs for Far South Side 
and South Suburban residents and improve the performance of the existing Red Line 95 " Street 
Station terminal. The project would also provide an opportunity to support economic development 
initiatives. The enclosed scoping information packet provides more details including a preliminary 
project schedule. 


An Alternatives Analysis has been completed for this project and the final report may be found at 
http://www.transitchicago.com/RedEIS. Through the Alternatives Analysis process and with input 
from the public and agencies, the project area and the range of alternatives have been refined and a 
locally preferred alternative has been selected. The project area and the alternatives identified in 
the Alternatives Analysis will be the subjects of the Draft EIS. 


Section 6002 of the Safe, Accountable, Flexible, Efficient Transportation Equity Act: A Legacy for 
Users establishes an enhanced environmental review process for certain FTA projects, increasing 
the transparency of the process, as well as opportunities for participation. The requirements of 
Section 6002 apply to the project that is the subject of this letter. As part of the environmental 
review process for this project, the lead agencies must identify, as early as practicable, any other 


Federal and non-Federal agencies that may have an interest in the project, and invite such agencies 
to become participating agencies in the environmental review process. 


Your agency has been identified preliminarily as one that may have an interest in this project, 
because of the surrounding land uses which include middle and low income residential 
neighborhoods, rail and surface transportation facilities, industrial brownfields, parks and natural 
areas, and the potential for impacts to the physical and human environment from construction and 
operation of the project; accordingly, you are being extended this invitation to become actively 
involved as a participating agency in the environmental review process for the project. 


AS a participating agency, you will be afforded the opportunity, together with the public, to be 
involved in defining the purpose of and need for the project, as well as in determining the range of 
alternatives to be considered for the project. These opportunities will build on the early 
participation opportunities that were provided during the Alternatives Analysis process. In 
addition, you will be asked to: 


e Provide input on the impact assessment methodologies and level of detail in your agency's 
area of expertise; 


e Participate in coordination meetings, conference calls, and joint field reviews, as 
appropriate; and 


e Review and comment on sections of the pre-draft or pre-final environmental documents to 
communicate any concerns of your agency on the adequacy of the document, the 
alternatives considered, and the anticipated impacts and mitigation. 


Your agency does not have to accept this invitation. If, however, you elect not to become a 
participating agency, you must decline this invitation in writing, indicating that your agency has no 
jurisdiction or authority with respect to the project, no expertise or information relevant to the 
project, and does not intend to submit comments on the project. The declination may be 
transmitted electronically to Mr. David Werner of our Region V Office at david.werner@dot.gov, 
please include the title of the official responding. In order to give your agency adequate 
opportunity to weigh the relevance of your participation in this environmental review process, 
written response to this invitation is not due until after the agency scoping. The interagency 
scoping meeting will be held on the following date and location: 





e Thursday, September 24 at 10:30 a.m. at CTA Headquarters, in Conference Room 2C, 567 
W. Lake Street, Chicago, IL 60661. 


You or your delegate is invited to represent your agency at this meeting. Please note that building 
security requires meeting attendees to RSVP in advance. Your agency will be treated as 


‘Designation as a "participating agency" does not imply that the participating agency supports the proposed project or 
has any jurisdiction over, or special expertise concerning the proposed project or its potential impacts. A "participating 
agency" differs from a "cooperating agency," which is defined in regulations implementing the National 
Environmental Policy Act as "any Federal agency other than a lead agency which has jurisdiction by law or special 
expertise with respect to any environmental impact involved in a proposal (or a reasonable alternative) for legislation 
or other major Federal action significantly affecting the quality of the human environment.” 40 C.F.R. § 1508.5. 





participating agency unless your written response declining such designation as outlined above is 
transmitted to this office not later than September 30, 2009. 


We are providing a copy of the Federal Register Notice of Intent and scoping information materials 
with this letter that include a description of the project area and proposed alternatives. Additional 
information will be forthcoming during the scoping process. If you have questions regarding this 
invitation or to RSVP your attendance at the interagency scoping meeting, please contact Mr. 
Jeffrey Busby, General Manager, Strategic Planning, Chicago Transit Authority, PO Box 7602, 
Chicago, IL 60680-7602, via email at RedExtension @transitchicago.com, or phone at 

(312) 681-4240. 


Sincerely, 


Marisol R. Simon 
Regional Administrator 


Enclosures (2): 
1. Scoping Information Packet/Schedule 
2. Federal Register NOI 


eC: Jeffrey Busby, Chicago Transit Authority 





CHICAGO TRANSIT AUTHORITY 


567 West Lake Street 
Chicago, Illinois 60661-1498 
TEL 312 664-7200 
www.transitchicago.com 


September 2, 2009 


] 





Re: Invitation to Participate in Environmental Review Process for the CTA Red Line Extension 


Dear [Agency Representative]: 


The Federal Transit Administration (FTA), in cooperation with the Chicago Transit Authority 
(CTA), is initiating the preparation of an Environmental Impact Statement for the proposed Red 
Line Extension project. The proposed project would extend the Red Line, a heavy rail transit 
line, 5.3 miles from its existing 95" Street Station to a new terminal station at 130" Street. 


The purpose of the project, as currently defined, is to reduce travel times to jobs for Far South 
Side and South Suburban residents and improve the performance of the existing Red Line 95" 
Street Station terminal. The project would also provide an opportunity to support economic 
development initiatives. The enclosed scoping information packet provides more details 
including a preliminary project schedule. 


An Alternatives Analysis has been completed for this project and the final report may be found at 
http://www.transitchicago.com/RedEIS. Through the Alternatives Analysis process and with 
input from the public and agencies, the project area and the range of alternatives have been 
refined and a locally preferred alternative has been selected. The project area and the alternatives 
identified in the Alternatives Analysis will be the subjects of the Draft EIS. 


Section 6002 of the Safe, Accountable, Flexible, Efficient Transportation Equity Act: A Legacy 
for Users establishes an enhanced environmental review process for certain FTA projects, 
increasing the transparency of the process, as well as opportunities for participation. The 
requirements of Section 6002 apply to the project that is the subject of this letter. As part of the 
environmental review process for this project, the lead agencies must identify, as early as 


Page 1 of 3 


8401 (rev. 09/04) 


practicable, any other Federal and non-Federal agencies that may have an interest in the project, 
and invite such agencies to become participating agencies in the environmental review process. ! 


Your agency has been identified preliminarily as one that may have an interest in this project, 
because of the surrounding land uses which include middle and low income residential 
neighborhoods, rail and surface transportation facilities, industrial brownfields, parks and natural 
areas, and the potential for impacts to the physical and human environment from construction 
and operation of the project; accordingly, you are being extended this invitation to become 
actively involved as a participating agency in the environmental review process for the project. 


As a participating agency, you will be afforded the opportunity, together with the public, to be 
involved in defining the purpose of and need for the project, as well as in determining the range 
of alternatives to be considered for the project. These opportunities will build on the early 
participation opportunities that were provided during the Alternatives Analysis process. In 
addition, you will be asked to: 


e Provide input on the impact assessment methodologies and level of detail in your 
agency's area of expertise; 

e Participate in coordination meetings, conference calls, and joint field reviews, as 
appropriate; and 

e Review and comment on sections of the pre-draft or pre-final environmental documents 
to communicate any concerns of your agency on the adequacy of the document, the 
alternatives considered, and the anticipated impacts and mitigation. 


If you elect to become a participating agency, you must accept this invitation in writing. The 
acceptance may be transmitted electronically to Mr. Jeffrey Busby, General Manager, Strategic 
Planning, Chicago Transit Authority, at RedExtension @transitchicago.com; please include the 
title of the official responding. In order to give your agency adequate opportunity to weigh the 
relevance of your participation in this environmental review process, written responses to this 
invitation are not due until after the agency scoping meeting. The agency scoping meeting will 
be held on the following date and location: 





e Thursday, September 24 at 10:30 a.m. at CTA Headquarters, in the Conference Room 
2C, 567 W. Lake Street, Chicago, IL 60661. 


You or your delegate is invited to represent your agency at this meeting. Please note that 
building security requires meeting attendees to RSVP in advance. Written responses accepting 
designation as participating agencies should be transmitted to this office not later than October 2, 
2009. 





‘Designation as a "participating agency" does not imply that the participating agency supports the proposed project 
or has any jurisdiction over, or special expertise concerning the proposed project or its potential impacts. A 
"participating agency" differs from a "cooperating agency," which is defined in regulations implementing the 
National Environmental Policy Act as "any Federal agency other than a lead agency which has jurisdiction by law or 
special expertise with respect to any environmental impact involved in a proposal (or a reasonable alternative) for 
legislation or other major Federal action significantly affecting the quality of the human environment." 40 C.F.R. § 
1508.5. 
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We are providing a copy of the Federal Register Notice of Intent and scoping information 
materials with this letter that include a description of the project area and proposed alternatives. 
Additional information will be forthcoming during the scoping process. If you have questions 
regarding this invitation or to RSVP your attendance at the interagency scoping meeting, please 
contact Mr. Jeffrey Busby, General Manager, Strategic Planning, Chicago Transit Authority, PO 
Box 7602, Chicago, IL 60680-7602, via email at RedExtension @transitchicago.com, or phone at 
(312) 681-4240. 


Ft 


John Paquet 
Vice President 
Planning and Development 


Sincerely, 


Enclosures (2): 
1. Scoping Information Packet/Schedule 
2. Federal Register NOI 


cc: Federal Transit Administration 
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AGENCY SCOPING MEETING 


September 24, 2009 
10:30 AM - 12:30 PM 
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RE: 


MEETING NO. & DATE: 


CHAIRPERSON: 
LOCATION: 
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Kim Cheever 
John Kulpa 
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Wendy Williams 
Lois Kimmelman 
Steve Hands 
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Mark Harmon 
Tony Lupo 

Clare Pfotenhauer 
Joseph Bornstein 
Jonathan Ernst 
Nicole Kamins 
Gene Marks 
Terry Morrison 
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MEETING MINUTES 


Red Line Extension 
Agency Scoping Meeting 


No. 1 — September 24, 2009 


Jeff Busby, CTA 


CTA Offices: 567 West Lake Street 


Distribution and All Attendees 


Initials 


JB 


Organization / Title 
CTA Strategic Planning 


CWC Transit Group 
CWC Transit Group 
CWC Transit Group 
CWC Transit Group 
CWC Transit Group 
CWC Transit Group 
CWC Transit Group 
CirclePoint (CWC team member firm) 
CirclePoint (CWC team member firm) 
MWRD / Princ. Civil Engineer 
Federal Transit Administration (FTA) 
Metra / Dept. Head Long Range Planning 
City of Chicago / Dept. of Community Development 
Federal Transit Administration (FTA) 
Chicago Transit Authority (CTA) 
Chicago Dept. of Transportation (CDOT) 
Pace / Senior Project Manager 
Pace / Manager Long Range Planning 
Detroit DOT / Strategic Plan 
IL Commerce Commission / Senior RR Safety Specialist 
Chicago Police 
IL State Police District Chicago 
IL State Police District Chicago 
Chicago Park District / Project Manager 
City of Chicago / Streets & Sanitation 
Chicago Dept. of Environment (CDOE)/ Program Director 
IL Dept. of Transportation (IDOT) 
IL State Police District Chicago 
IDOT / Manager of Program Support 
State of Illinois / Secretary of State 
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September 24, 2009 


PREPARED BY: Kim Cheever 


ISSUE DATE: September 30, 2009 


Meeting called to order at 10:35 am CDT. 


Objective: 


Agency Scoping 








Item 
No. 





Item Description 





Responsibility 





Due 
Date 





1.00 


Agency Participation Request 

CTA presented a project overview and requested 
questions/comments from agencies in attendance. CTA requested 
written request from agencies interested in being a participating 
agency by October 2, 2009. Agencies do not have to be a 
participating agency to be involved, but it offers them a more active 
role in the process. Following the presentation, the meeting was 
opened up to questions and comments. 





1.01 


CWC: Please note that the deadline to submit comments is 
October 27, 2009. 





1.02 


CTA: The initial project concept was to route the new line within the 
railroad ROW, but railroad policy requires a 50’ separation from the 
railroad to an adjacent transit line and there isn’t sufficient room to 
accommodate the transit line within the existing ROW. The new 
line will need to be adjacent to the UPRR ROW on either the east 
or west side. 





2.00 


Land Acquisition 

CDOE: How much acauisition would be involved? 

CTA: We will study that in detail as part of the EIS; however, we did 
a preliminary analysis in the AA. The East Option would affect 
mostly residential properties, while the West Option would affect 
mostly commercial and vacant properties. 





2.01 


FTA: Does the UPRR alternative capital costs include property 
acquisition? 

CTA: | believe that it does and takes into account the East Option 
that includes mostly residential properties. 





3.00 


System Coordination 

Metra: An important consideration is that there should be a joint 
station for Metra and CTA, as Metra is considering expansion of 
service and there are opportunities to connect to CTA service at 
115" and 130" Streets. Intermodal station could be located at 
130" for train to Indiana. 





4.00 


Project Costs 

FTA: Does matrix include ROW costs? 

CTA: The ROW costs are included but do not differentiate between 
the west or east side alternative. 





5.00 


Bus Routes 

Pace: Will bus access be evaluated at these stations and which 
bus routes would be affected? 

CTA: Yes, bus access and impacts will be evaluated in the EIS. 
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Item Item Description Responsibility | Due 
No. Date 

6.00 Funding 
Dept. of Planning: What if federal funds were not available? 
CTA: Capital improvements in the CTA system are dependent on 
federal funds. 

6.01 Dept. of Planning: If we don’t get 2016 Olympic bid, will that impact 
likelihood of the project? 
CTA: No, these projects are warranted without the Olympics and 
were not included in the Olympic bid package. 

6.02 Detroit DOT: What is the percentage of New Starts funding that you 
are seeking? 
CTA: Project sponsors are allowed to ask for up to 80%, but in the 
spirit of competitiveness the FTA desires a greater local 
commitment. 

6.03 FTA: Having local and state funding in place as soon as possible is 
of critical importance in the New Starts process. 
CTA: CTA is looking to get firm commitments in the next capital bill 
process. 

7.00 Impact of Grade Crossings 
Pace: Do you look at impact of grade crossings and how buses 
would access the terminal? 
CWC: Yes. If the project causes bus activity to be different, that’s 
where we look at impact. 

8.00 Wetlands 
CDOE: There are a lot of wetlands nearby, but route appears to 
avoid them. Excited this is on the table. Great for people trying to 
get to jobs. Station at 130" would be beneficial. There is a new 
environmental center under development at 38" and Torrence. 
LEED certification for that center would be helped by transit 
improvements. The agency is hearing that people are supportive 
of the project. 

9.00 Contaminated Debris 
CDOE: How do you handle contaminated debris during 
construction? 
CTA: A pre-phase 1 analysis is done as part of the EIS to 
determine potential remediation methods and costs. 

10.00 Alternatives 
CDOT: At which point will you select an East or West of right of 
way option? And the alternate terminal locations? How is that 
selection a part of this process? 
CWC: The draft EIS will evaluate design options with the intent to 
fully inform decision makers, the FTA and stakeholders of the pros 
and cons of each alternative and each option. 

11.00 Preliminary Engineering 
CDOT: When will preliminary engineering start? 
CTA: Not until scoping is over. Entering into preliminary 
engineering requires Federal approval. 
CWC: Will need to do enough engineering to know what maximum 
impact could be. 
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Item 
No 





Item Description 





Responsibility 





Due 
Date 





12.00 


Street Level Separation 

IDOT: Are there any street level separations? 

CTA: The entire line is elevated over street crossings. After the line 
crosses the ICCN tracks it comes down to grade to save money, 
along the Chicago’s water reclamation property. 





13.00 


Bus Operations and Coordination 

Pace: What level of detail will be explored for bus needs to access 
this alternative? 

CWC: The bus analysis will be performed in the EIS. The AA cost 
analysis looked at Pace bus restructuring at a high level, so it 
would help to get Pace feedback on this analysis. 

CTA: For costing, the AA process did make assumptions about 
PACE restructuring, but would be helpful to have PACE review 
those. 


Pace: Would the bus analysis be done for both Halsted and the 
UPRR alignments? 
CWC: Yes. 





14.00 


Green Technology 

CDOE: Do park & ride facilities include green technologies? 
CTA: We will look at technological options as part of the project’s 
mitigation methods. 





15.00 


Public Input 

Chicago Park District: What are some of the common concerns 
noted so far? 

CTA: Noise and vibration from residents, and safety and security at 
stations. The public along this corridor are generally accepting of 
potential land acquisitions. 





16.00 


MWRD Coordination 

MWRD: Interested in a conceptual plan for terminal because it 
ends up on our property. 

CTA: Have the conceptual profile sheets for review at this meeting. 





17.00 


95" Street Station 

Pace: Since congestion at the 95" Street station will be relieved by 
this project, how would you re-configure this facility? 

CTA: We have not considered this yet, but it could be included 
within the EIS study. 





18.00 


Bike Access 

CDOE: Will there be bike access? City will accommodate bike 
access and consider adjacent trails. 

CTA: We promote bike access and accommodate bike parking 
beyond fare gates. Interest in doing that. 





19.00 


MWRD Odors 

MWRD: Noted concern that there is an odor from the water 
treatment facility at 130" street. 

CTA: EIS will need to gage magnitude of issue. 
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Item Item Description Responsibility | Due 
No. Date 
20.00 Safety and Security 


IL State Police & Chicago Police: Raised potential concerns with 
access to expressway on-ramp during construction; need for 
coordination regarding ongoing patrolling of facility; was the cost of 
patrolling included? 

CTA: These issues would be studied in more depth in the EIS. 





Please notify the author of the minutes of any corrections and/or clarifications within five (5) business 


days. 


cc: Attendees 
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Appendix F — Agencies and Organizations Notified of Scoping 


Scoping Meeting Report 
Environmental Impact Statement (EIS) Phase 1 
Red Line Extension 


87th Street Stony Island Chamber of Commerce (Ms. Joyce Ellen = 8135S. Stonylsland Chicago Lf 60617 
87th Street Stony Island Chamber of Commerce (Ms. Kimi_— Ellen President [8135S.Stonylsland | Chicago Lf 60617 
95th Street Corridor Ms Randy [Moore President_[349West 93rd Street ST Chicago Lf 60620 
[American Brotherhood of Contractors Mr. [Darnton Fielder President [115098 ElizabethAve. | Chicago Lf 60643 
ATVLocal308 MA Martin 205 We Wacker Suite 700 Chicago [Lf 60606 
Blue Island Chamber of Commerce Ms. Ruth Sheahan | (2434 Vermont Street | Blue Island IL 60406 
Bridgeview Chamber of Commerce & Industry (Ms. [Roseann [Bautista [Director [7300 West 87th Street_ | Bridgeview [IL [60455 
Bronzeville ChamberofCommerce Mr. ohne [Blair President _[4955S.KingDr. | Chicago IL 460615 
Business and Economic Revitalization Association (Mr. [Philip Sims 200 East 75th Street (Suite 304 Chicago IL [60619 
[CanadianNational Mattick [Waldron Public [17641 Ashland Ave Homewood IL [60430 
Cedar ParkCemetery 2540S. Halsted Street | Chicago IL 60643 
Centerpoint Development Mr [Michael [Mullen CEO 1808 SwiftDrive TO tktbrook IL [60523 
[Chatam Business Association Ms. [Melinda Kelly, [Director [8441 South Cottage Grove | Chicago IL 606199 
Chicago Roseland Development Corporation (Mr. Willie | Lomax [Director [11015 South Michigan Avenue | Chicago [Lf 60628 


Chicago Southland Chamber of Commerce 1916 West 174th Street Po East Hazel Crest 60429 
Chicago Transportation Coordination Office Superintend|1501 S. Canal Street | tts Ricago— sts—‘itsés*YCLES “w<SsSssé 07 
Chicago Transportation Coordination Office Superintend|1501 S. Canal Street | tsi Ricago— i sts—<‘itsés*YCLES “‘wsssés 0607 


Carey 
Fitzsimmons Senior Vice |500 Water Street. | acksoonville | Florida_|32202 | 
East Side Chamber of Commerce Ms. acqueline [Herod [Director [8658 East 106th Street | Chicago L067 
Greater Auburn-Gresham Development Mr [Carlos [Nelson [Director |1159W.79thStreet_ Chicago IL 60620 | 
Greater Roseland Chamber ofCommerce Ms. Andrea [Reed Director =| 
Greater Southwest DevelopmentCorp Mr James [Capraro Executive [2601 West 63rd Street | Chicago Lf 60629 
Hegewisch Chamber of Commerce Ms. Amy Davis, S| 18330 South Baltimore Avenue | Chicago L606 
[Hegewisch Chamber ofCommerce Ms. [Bermadette [Rodriguez [Director [13330 South Baltimore Avenue | Chicago Lf 60683 
Historic Pullman Foundation CMs. [Deedee Fabris, =~ Staffer [614 East 113th Street | Chicago IL 60628 
llcanhelputravelcom Ms. Geraldine Hi! S731 SWallace Chicago Lf 60628 
indiana Harbor BeltRailroad Mr. Dave Nelson | 272 1G tst Street | Hammond IN, =| 4623-1099 
Indiana Harbor Belt Railroad Mr im Roots GeneralMal2721 16istStreet_ Hammond IN._—([ 46323-1099 
indiana Harbor BeltRailroad Mr Philip, [Oresikh | 2721 ist Street | Hammond IN, 46328-1099 
inka Internet Station Mr Semaj Salinas 1820S. Halsted St Chicago Lf 60628 
lintemational Socialist Organization Mr Nikolai Diez’ | 847 WCullerton Chicago L028 
LaborerLocal76 Mr Wendell Dixon 1S Austin, Chicago Lf 60643 
Laborers UnionLocal6_ Milly Dorsey | 1431 SUnion Ave | Chicago Lf 0628 
Little Company of MaryHospital Mr. [Dennis Riley | C2800 5thSt_ Evergreen Park [Il__[60805 
Long & Associates ohn tong | WS Euclid Chicago L069 





[Maple ParkHome Owner Mr. Jacob Harston | 1519S. Loomis, Chicago Lf 60643 
Material Girlz Fabric Club-CSU_ Ms. [Marian [Hayes | 9501S. KingDrive | Chicago L028 
IMcNamaraCabCo Mr Frank fo Presi =| Chicago 
Midwest High-Speed RailAssoc Mr. Christopher Lacina =| C0211 SProspectAve | Chicago Lf 60643 
IMKC Associates Ms. [MaryKay [Christopher | 812 Maple Berwyn 60402 
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P.U.S.H./N.AA.C.P/AFSCME (Council 31) Ms. Linda = [Steward =| 20 Hyde Park Bid Chicago Lf 60615 
Socialist Worker Mr. Christopher [Collins | ON LaSalle Blvd Chicago L606 10 
[South Chicago Chamber of Commerce Mr. Neil =~ Bosanko Director [2038 East 9istStreet_ | Chicago L608 17 
[South Suburban Mayors& Managers Mrs ES Patesel Director [1904 W.174thStreet_ TC EastHazelCrest_ [IL [60429 
[Southeast Chicago Development Commission Mr. [Doug Knuth President [9204 South Commercial Avenue | Chicago Lf 60617 
St. Bernard's Hospital and Health Care Center Mr. [Charles [Holland =| SSW AthSt Chicago Lf 60621 
[Strategies for Community Economic Development & Finance (Ms. [Heather [Parish Consultant [Third Floor Chicago Lf 60649 
Streeterville Chamber of Commerce Ms. [Mable [Buckner [Director |645.N. Michigan Ave. #800 | Chicago L061 
Streetwise Ms Sean Redmond | 525 SS State Street Chicago [Lf 60608 
Transit Riders Authority Mr Adam Kerman | PO Box529— Chicago IL 60690 


Union Pacific Railroad Payette Assistant Viq101 North Wacker Drive, Suite 1910 | ==sts*sédSthicago——(ssti—itsé~*YCCKNKESC(<&®:~SSséd 0606 
Union Pacific Railroad VP Public A{1400 Douglas St. STOP 1560 68719 
Union Pacific Railroad 1400 Douglas St. STOP 1120 68719 


Women's Business DevelopmentCenter(WBDC) Ms. [Hedy Ratner [Director [8S Michigan Avenue, Suite400_ | Chicago IL 606083 
Altgeld Community Foundation Ms. Paulette Edwards | 18226 South EllisAve. | Chicago Lf 60827 
Beverly Area Planning Association Mr Matt, Walsh [Director [11107 S. Longwood Drive | Chicago IL 460643 
Beverly Area Planning Association Ms. [Marcia Walsh fan |11107.S. Longwood Drive | Chicago Lf 60643 
Blue Island Chamber of Commerce Mr Greg chow Executive Di2434 Vermont Street | Blue Island IL 60406 
[Catholic Charities, Community and Civic Affairs Mr. John Ryan Director [721 North LaSalle Street | Chicago L606 10 
Center for Neighborhood Technology Mr Kyle Smith =| 2150 WNorthAve Chicago Lf 60647 
ICFABC-Improve RDA Mr. Thomas [Babbington | sS85BW8tstSt Chicago Lf 60652 
[Chatham Avalon Park Community Council Mr. Keith [Tate President [8441 South CottageGrove | Chicago IL 606199 
Chesterfield Community Council Mr Nell Howard =| 8737 W Wabash Chicago L606 19 
Chesterfield CommunityCouncil Mr Lester Smith President [501 East90thPlace | Chicago IL 4606199 
Chesterfield Community Council Mr WM Howard =| 8737 WabashAve. Chicago L606 199 
Chesterfield CommunityCouncil Ms. Cynthia [Coleman President [501 East90thPlace | Chicago IL 606199 
Chesterfield Community Council Ms. [Worthetia Evans, =| SOT East9OthPlace Chicago L606 19 
Chesterfield CommunityCouncil Ms. [Kristina Patterson | 501 East Q0thPlace | Chicago IL 606199 
Chicago SouthCDO Mr ames Dunlap sr 25S. Halsted Chicago Lf 60643 
Chicago UrbanLeague Mr Patrick [Colbert Reelationshi [4510 South Michigan Avenue | Chicago IL 460653 
Chicago UrbanLeague Ms. Cheryle akon CEO [4510 South Michigan Avenue | Chicago |L[60653 
Chicago UrbanLeague Ms. Cheryl Freeman Smith [Diversity [4510 South Michigan Avenue | Chicago IL 460653 
Chicagoland Bicycle Federation Mr. Keith Holt, = Wb st |Chicago L606 10 
Citizens Taking Action Mr Charley Vale | B57 NLincolnAve CAT [Chicago IL 606599 
Community Mental Health Council Dr. lynne Mock, Ph.D. | 8704S. ConstanceAve. TE Chicago L067 
[Community MentalHealth Council Mrs [Ade |Elegbede =| 8704S. Constance | Chicago L067 
[Community Renewal Society-Senior Action Network (Ms. [Doris Martin, | 8207S. Rhodes Ave Chicago Lf 60827 
ICTAGrayLine Project Mr Mike Payne | CPO Boxeaota Chicago L064 
[Developing Communities Project Mr. James [Woodson | 9701 S.HarvardAve. Chicago Lf 60628 
Developing Communities Project Mr Darrell Evans, =| HOO. Lowe Chicago L028 
[Developing Communities Project Mr. John Paul ones Organizer [11300 SouthHalsted | Chicago Lf 60626 
Developing Communities Project Mr. Brandon love =| 1300 SHalsted =| Chicago Ld 0628 
Developing Communities Project Mr [Dennis Lucas, d1300 S Halsted Chicago Lf 60628 
Developing Communities Project Mr. [Roderick [Montgomery | 11300 SouthHalsted Ste A Chicago LSC 
[Developing Communities Project. SM. Eugene Rogers | 0763S. Sangamon Chicago Lf 60643 
Developing Communities Project Mr [Horace [Smith 1057 SKingDr Chicago IL 60628 | 
[Developing Communities Project. Mr. Eugene Taylor | 586 CalhounAve Calumet City [L__— [60409 
Developing Communities Project Mr lou Turner | Sd 300 S Halsted St_ Chicago L028 
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Developing Communities Project. Mrs. Tracie Evans | t2500S. Lowe Chicago Lf 60628 
[Developing Communities Project, Ms. Edith Evans | 7S Emerald Ave. Chicago Lf 60628 
[Developing Communities Project Ms. esta Houston | 2 OSthSt, Chicago L606 19 
[Developing Communities Project Ms. Sharon Houston | 1240S. Perry Chicago Lf 60628 
[Developing Communities Project Ms. Patricia [Peters | SABE 1OstStreet Chicago Lf 60628 
[Developing Communities Project Ms. [Debra Strickland =| RE OSthSt, Chicago L606 19 
Developing Communities Project Ms. Lisa Dunbar | 102381 S Peoria Chicago L064 
[Developing Communities Project. Ms. [Michelle Evans, =| 2500S. Lowe Chicago Lf 60628 
Developing Communities Project Ms. [Patricia Gray Smith | 57 SKingDr Chicago Ld 60628 
[Developing Communities Project Ms. Sandra Herrin =| st State Chicago Lf 0628 
Developing Communities Project Ms. Ernnesha— Kerr | 1300 SHalsted | Chicago L028 
[Developing Communities Project. Ms. [Dorothy King, SB WA7tstPlace Chicago L606 
Developing Communities Project Ms. Gwendolyn [Rice Director [11300 SouthHalsted | Chicago IL 460626 
[Developing Communities Project Ms. Hilda Traylor | 58 CalhounAve Calumet City [IL [60409 
Developing Communities Project Pastor [Samuel [Strachan | 4 thst, Chicago L028 
[Developing Communities Project. Rev. [Michael Evans =| RE OSthSt, Chicago L069 
Developing Communities Project Rev. Larry Redd S| 320SHalsted | Chicago Lf 0628 
Fireman Community Services Mr. [Warmer Abrams | Wath St Chicago Lf 60609 
Gangs, Drugs, and Violence Prevention Inc. Mr. esse Beckamdr, | 2600S. Wallace Chicago L028 
Gangs, Drugs, and Violence PreventionInc. (Ms. [Addie Beckam | 2600S. Wallace Chicago Lf 60628 
Golden Gate Homeowners Association Ms. Mary efferson | 8161 SRhodesAve | Chicago Lf 60827 
Golden Gate Homeowners Association Ms. Deloris, Lucas, | 8134 SVermon Chicago Lf 60827 
Grand BoulevardFederation Ms. Andrea lee S| 4859S. Wabash 2nd Floor [Chicago IL 60615 
Healthcare Consortium of Iiinois Ms. [Mayme [Buckley | SOE SibleyBd Dolton LS 60419 
Healthcare Consortium of liinois Ms. Naomi [Coleman | SOE SibleyBvd ito =f 60417 
Historic Pullman Foundation Mr. [Michael Shymanski | SIE 13thSt_ Chicago Lf 60628 
linois Nurses Association Ms. Sharon Bell, =| OW. 112th Place | Chicago Lf 60643 
tTakesAVillage Ms. Clare Nellums | 844 WW 28rd Street Chicago Lf 60628 
Little Village Environmental Justice Organization Mr. [Harry Brooks, =~ | 7818S SouthShore Drive —Apt2A Chicago Lf 60649 
Metro Seniors in Action Mr Charles Spears | 6733S. Ridgeland Ave Apt tty [Chicago IL 60649 
Metro Seniors in Action Ms. [Dorothy Sims 0834S. Eberhart Ave. Chicago [Lf 60628 
INAACP, Chicago Southside Chapter Rev. [Phillip [O'Bannon [President [800 East 78thStreet | Chicago IL 606199 
Neighbors of FullerPark Mr Kenneth Smith 289 othst Chicago Lf 60609 
[Omnibus Society of America Mr. [Wiliam [Reynolds | 214 WBalmoralAve | Chicago IL 60625 
[Partnership for Economic and Community Development (Mr. [Renard [Harvey | SZ W.92ndPlace Chicago Lf 60620 
Pastors UnitedforChange_ Mr. [Roosevelt [Watkins ent. (9231S. Cottage Grove | Chicago 60619 
People for Community Recovery Ms. Cheryl ohnson | HGS. ElisAve, Chicago Lf 60827 
People forCommunity Recovery Ms. [Alisha Jacobs, | 755 180th Place | Chicago Lf 60827 
People for Community Recovery Ms. Imani ohnson | 01S SEvansAve Chicago Lf 60827 
People forCommunity Recovery Ms. [Nekeba_— Johnson | 18041 SEvansAve | Chicago Lf 60827 
Predestined Incorporated Ms. Laticia [Strachan ief__— [9322 South EmeraldAvenue | Chicago IL 60620 
Pullman Civic Organization Mr Drew Sexton |President_[11111 8. ForrestvilleAve. | Chicago IL 460628 
Pullman Civic Organization Mr, Andrew Bullen =| CE TAItHSt Chicago Lf 0628 
Pullman Civic Organization Ms. Linda Bullen =| SETHE Chicago Lf 0628 
Pullman Civic Organization Mr Drew Smith 1111'S ForrestvileAve. Chicago [Lf 60628 
Pullman Historic VisitorCenter_— Ms. [Deedee [Fabris Director [11141 South CottageGrove | Chicago Ld 0628 
[Rainbow Push Coalition, International Trade Bureau (Ms. [Marshette [Turner [Director [930 E.50thStreet__— Chicago L606 15 
Rainbow/Push Coalition Mr ohn Mitchell Staff 930 East S0thStreet_ | Chicago 60615 
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Riverdale Community Resource Center Ms. [Rebecca George Director [13725 SouthWabash_ Riverdale IL [60827 
Riverdale Community Resource Center Ms. [Myrna [Watkins [Director [13725 SouthWabash_ | Riverdale [IL 60827 
Roseland Heights Community Association Mr. Arthur ones, tive [9910 South Prairie Avenue | Chicago Lf 60628 
Roseland Heights Community Association Mr. [Michael [Porche [Director [P.O.Box 198751 Chicago L606 19 
Roseland Heights Community Association Mr. [Clevan [Tuckeryr | POBox 198751 Chicago L606 19 
Roseland Heights Community Association Ms. Louise [Hutchinson | (9742 S. ForestAvenue | Chicago Lf 60628 
Roseland Heights Community Association Ms. [Anne [Wilson | 9719S. ForestAve. Chicago Lf 60628 
[Rosemoor Community Association Ms. |Hileria_— Godfrey President _[10205S. Martin LutherKingDr. | SC Chicago [Lf 60628 
[Rosemoor Community Association Ms. Dena McMullan | 0109S King Drive | Chicago Lf 60628 
[Senior Service Coalition of Southeast Chicago (Ms. Julia Lopez SS. [3201 East 9tstStreet_ | Chicago Lf 60817 
[South Shore CulturalCenter_ Ms. Andrea [Adams [Director [7059 South South Shore Drive | Chicago IL 60649 
Southeast ChicagoChamber_ Ms. Joyce Ellen Director 8135S. Stonylsland Chicago Lf 60617 
Southeast Environmental TaskForce Ms. [Peggy (Salazar [Boardof [13300 South Baltimore Avenue | Chicago IL 606383 
[Southeast Environmental Task Force Mr. Mike Sku Boarrdof [13300 South Baltimore Avenue | Chicago [L606 
[Southsiders Organized for Unity and Liberation(SOUL) Mr. [Prentice Butler, =| 500 S Elis, Chicago L065 
|Southsiders Organized for Unity and Liberation(SOUL) (Mr. [Christian [Mitchell | 5007 Sis Chicago Lf 60615 
TCAHealthinc, Ms. [LaDonna [Brown Miller | 029 East t30thSt_ Chicago Lf 60628 
Teamwork Englewood Rev. RC. Walker [Director [815 W. 63rd St. 2nd Floor | Chicago Lf 60621 
‘The Community Mental Health Council Ms. Diana Short ST 8S ESS Place At 208 Chicago Lf 60687 | 
The Little Village Environmental Justice Organization Mr. [Mike |Pitula =| 2856S Milard Ave. | Chicago L062 
United Neighborhood Organization Mr Juan Rangel Executive [Srd Floor Chicago Lf 60607 
Village of Riverdale, Community Development Department Mr. [Earl Silas, ur Director [157 West144thStreet_ | Riverdale Lf 60827 
Voorhees Center, Ms. Martha = Glas 40 SPeoriacst Chicago Lf 60607 
West Chatham Advisory Minister [Sivian Jones, = sdPresident_ | 
West Chatham Improvement Association (Ms. Lorri Baldwin, [Vice 8153S. HarvardAvenue | Chicago IL 60620 
West Chesterfield CommunityCouncl Ms. [Gwen [Coleman | (9851 S. Michigan Ave. | Chicago L069 
WEA Ms Cynthia Angling Director 6800S. CottageGrove | Chicago Lf 60687 
American Indian Center, Inc. Ms. [Frances [Hagemann [Board Vice 11630 W. Wilson Ave. | Chicago IL 60640 
[American Indian Center, Inc. Ms. Rita =~ [Hodge Bard Secrqt630W.WilsonAve. | Chicago Lf 60640 
American Indian Center, Inc. Ms. [Debra [Valentino [Board Presi{1630W. Wilson Ave. | Chicago IL 60640 
[Association of Asian Construction Enterprises Mr. [Perry Nakachi_ President [333N.OgdenAvenue | Chicago [Lf 60607 
Black Contractors United (BCU) Ms. [Florence Cox Director [Suite200, Chicago IL 60820 | 
Chicago Area Gay & Lesbian Chamber of Commerce [Ms.___[Chhristee Snel [Director [1210 W. Rosedale | Chicago IL 60660 | 
[Chicago Minority Business Development Council Ms. [Sheila Hil 

| [Man-Men IL Co-Executiv2169B S.ChinaPlace | Chicago Ld 60676 | 

Mr 

Mr 


China Town Chamber of Commerce - 
| 2169B S. China Place | Chicago IL 06 16 
| e [Suite 205 


China Town Chamber of Commerce 
Hispanic American Construction Industry Association 901 W. Jackson Blvd. Suite 205 60607 
Illinois Hispanic Chamber of Commerce 11 W. Washington Suite 1660 60602 


Latin American Chamber of Commerce 3512 W. Fullerton Ave. 60647 


peti 

Puerto Rican Chamber of Commerce of lino’s (MT. (Marlo———irizarry—=—=S—«*Director|2622W. Division St. | ‘Chicago 
2nd Congressional District *(Congressrflesse ——(ackson ur. ———*(Congressmd7121S. YatesBvd. | «Chicago 
2nd Congressional District Office Mick Bryant 17920 South Halsted | [Homewood 

= : Me = ac 


Ms. 
Mr. 
Ms. 
Ms. 
Ms. 
Mr. 
Mr. 
Mr. 
Mr. 
Mr. 
Mr. 
an 


Alderman Carrie Austin's Office Mr [Chester [Wilson | S07 Wititth Street Chicago Lf 60628 
Alderman Howard Brookins Jr. Office Ms. Adrienne Smith 912 SHalsted Chicago S028 
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CalumetCity Ms. [Michelle | Markiewicz Qualkinbush [Mayor [204 PulaskiRoad Calumet City [L_—— [60409 
Chicago City Council 10thWard Ms. Vessenia —[Carreon | 852A OHS Chicago L067 
Chicago City Council 10th Ward Office Alderman [John A. [Pope Alderman [3552 106thSt Chicago Lf 60617 
Chicago City Council 17thWard Alderman |Latasha [Thomas [Alderman _[7811S. Racine Avenue | Chicago IL 60620 
Chicago City Council 19thWard Alderman [Ginger [Rugai_— Alderman [10400 South Western Avenue | Chicago L665 
Chicago City Council 20thWard Alderman [Willie [Cochran [Alderman _|6357S.CottageGrove | Chicago Lf 60687 
Chicago City Council 21stWard Alderman [Howard Brookins, Jr. [Alderman [9612S.HalstedSt_ | Chicago IL 60628 
Chicago City Council 34th Ward Alderman [Carrie Austin, Alderman [507 W. t1tthst_ Chicago Lf 60628 
Chicago City Council 34th Ward Office Mr. [Lemuel Austin. =| SOO tithe, Chicago L028 
Chicago City Council 34th Ward Office Mr. Alfred = [Connor | 24 W.107thPlace Chicago Lf 60643 
Chicago City Council 34th Ward Office Ms. Leslie Austin, =| SOF Wt ttthst Chicago Lf 0628 
Chicago City Council 34th Ward Office Ms. [Diane Turner | SOM Witt Chicago Lf 60628 
Chicago City Council 34th Ward Office Ms. [Lee Angela Lofton | 2708S. GreenSt_ Chicago IL 60643 
Chicago City Council 3rdWard Alderman [Pat [Dowell Alderman (5046S. State Street | Chicago IL 60609 
Chicago City Council 6thWard Alderman [Freddrennalyle Alderman [406 E.75thSt Chicago L069 
Chicago City Council 6th Ward Office Mr. Keith Harris, =| OS ESSE Chicago Lf 60619 
Chicago City Council 7thWard Alderman [Sandi Jackson Alderman [7129S YatesStreet_ | Chicago IL 60649 
Chicago City Council 8thWard Alderman [Michelle A. [Harris [Alderman [8539S CottageGrove | Chicago L606 19 
Chicago City Council 9thWard Alderman [Anthony [Beale Alderman [34E.112thPlace | Chicago IL 60628 
CityofBluelsiand Mr. Donald E.|Peloquin [Mayor (1051'S. GreenwoodAve. | Blue Island IL [60406 
CityofBluelsiand Ms. Mary Poulsen [Marketing D]13051 South Greenwood Avenue | Blue Island IL 60406 
City of Calumet - Community &Economic Development (Mr. James. [Gigliotti__——[Coordinator|204PulaskiRoad Calumet City [IL [60409 
City of Chicago Office of the Mayor 
City of Chicago Office of the Mayor 
City of Chicago Office of the Mayor 
Village ofBumham President [Robert Polk sPrresident_[14450 Manistee Burnham Lf 60683 
Village of Calumet Park Mr. Joseph Duar [Mayor (12409. ThroopSt_ | Calumet Park IL 60827 | 
Village of Calumet Park, Community Relations Commissioner Mr Norm [Edwards [Director [12409 South Throop Calumet Park [L__— [60827 
Village ofDolton Mayor [Ronnie Lewis, Mayor [14014 Park Avenue | Dolton L049 
Village of Evergreen Park Mayor James [Sexton [Mayor (9418S. KedzieAve Evergreen Park [IL__[60805 
Village of Riverdale Mr Deyon. Dean Mayor S7W.i4athst, Riverdale Lf 60827 
Village of Riverdale Ms. [Deborah [Smiley Vilage ClerH157 West 144th Street | Riverdale [Lf 60827 
[Cook CountyCommissioner fone [William [Beavers ner, 18N.Clark Street Chicago Lf 60602 
[Cook County Commissioner fone erty “Iceman" [Butler ner 18 N. Clark Street | Chicago Lf 60602 
[Cook CountyCommissioner fone [Robert [Steele mer = 18 N.Clark Street Chicago Lf 60602 
[Cook County Commissioner Robert Steele's Office Ms. [Alexis [Mims_— | NClarkSt Room 567 [Chicago IL 60619 
llinoisGovernor Governor [Patrick Quinn Governor [100W. Randolph, 16-100 | Chicago Lf 60601 
Ilinois House of Representative District27__— ative [MoniqueD. [Davis [Representalj1234West95thStreet_ | Chicago IL 60643 
Ilinois House of Representative District 28 ative [Robert [Rita Representaj48i8W.137thStreet_ | Crestwood IL [60445 
Ilinois House of Representative District30__— ative [William Davis, tive = ft W.t74thst, EastHazel Crest_ [IL [60429 
Ilinois House of Representative District31_— ative [Mary Flowers [Representall2525W.79thStreet_ | Chicago IL 460652 
Ilinois House of Representative District32_ ative [Andre M.S [Thapedi_—Representa37i east 75thst_ Chicago L670 
Ilinois House of Representative District 33 iattive | [MarlowH. [Colvin _—[Representat8539 South Cottage Grove | Chicago L069 
Ilinois House of Representative District34_— ative [Constance A [Howard _—Representaf8729S. State Street Chicago IL 60619 
Ilinois House of Representative District35_ ative [Kevin oyoe tive | 96S W.11thStreet Worth Sk 0482 
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llinois House of Representative District 36 5311 W. 95th St. po Oak Lawn ik 60453 


Ilinois House of Representative District ative [Kenneth [Dunkin RepresentaliS20N.Wells | Chicago L606 10 
Ilinois House of Representative District6__—— ative [Esther |Golar_—Representat4926 South Ashland Chicago IL [60609 
linois Secretary of State dM esse White fof State [213 State Capitol Springfield [LS 62756 
linois Senator District 14 Senator [Emil ones tH Senator [507 West itithStreet_ Chicago Lf 60628 
llinois Senator District 15 Senator [JamesT [Meeks Senator (2050. 159thStreet_ | Calumet City [IL [60419 
Ilinois Senator District 16 Senator [Jacqueline Y. [Collins [Senator [1155 West 7othStreet_ | Chicago IL 460620 
inois Senator District 18 Senator [Edward [Maloney [Senator [10400 South Western Avenue | Chicago IL 60643 
Ilinois State Police District Chicago Ci Trooper [Clare |Pfotenhauer [Trooper [9511 W.HarrisonSt. | Dees Plaines IL_——[ 60016 
llinois State Toll Highway Authority Mr John [Minolta Chairman |2700OgdenAve | Downner's Grove IL___—| 605155 | 
State Rep David Miller's Office Ms. Valerie Davis, =| COE SibleyBd Ste 301 ABB [Chicago IL 60419 
Federal Highway Administration Mr. [Norman Stoner Division Adr]3250 Executive Park Drive | SC Springfield [IL f62708 
Federal Highway Administration Mr Chris, |DiPalma | (200 WestAdams, Suite320_ | Chicago IL 60606 
Laurence Hasvold [Regional Ad|200 West Adams, Suite 310 | Chicago IL 606086 | 
Timothy 1200 New Jersey Ave. SE | Washington |DC___—[20590 | 
Federal Transit Administration Mr. [David = [Wermer_— Regional Ad|200 West Adams Street, Suite320 | Chicago Lf 60606 
Theis Vice —*(2301N. Lakeshore Drive | Chicago IL 60616 
Jordan 60 E. Van Buren | Chicago Lf 60605 
[Chicago Housing Authority, Intergovernmental Affairs Mr. [Otis = [Wright Director [60E.VanBuren | Chicago IL 4606055 
City of Chicago Department of Aviation Mr. Larry Rzewski | NLaSalle St Chicago Lf 60602 
[City of Chicago Department of Transportation, Division of Planning [Ms.__—([Brenda__—|McGruder__— | SON. LaSalle Street_ (Suite 500 Chicago IL 60602 
City of Chicago Department of Transportation, Division of Planning |Mr.__— Joe Alonzo [CREATE M430. LaSalle Street, Suite500 | Chicago IL 60602 
Village ofRiverdale Ms. [Deborah [Smiley Clerk 157 West 144th Street | Riverdale IL [60827 
Chicago Metropolitan Agencyfor Planning Ms. [Claire Bozic =“ |Senior Anal233 South Wacker Drive, Suitesoo_ | Chicago IL 60606 
[Cook County Highway Department Mr. John. —[Beissel | 69 West Washington ROOM 2300_—[Chicago_—|IL_—_—| 60602 
[Cook County Sheriffs Office Chief Louis A. [Sbarboro | 5800 Old Orchard RG. Skokie L607 | 
MetraCommuter Rall Mr David Krak Section Mar]547 West Jackson Boulevard, 13th Floor | —|Chicago Lf 60661 
Metropolitan Water Reclamation District Mr. Joseph |Schuessler_ SS |PrincipalCifiti EastErie | Chicago HL 60611-3 154 
[Metropolitan Water Reclamation District Mr. [Nicholas [Venuso_— Assistant CilitteastErie Chicago [LS 60611-3 154 
Metropolitan Water Reclamation District Mrs AS. |Paintal =~ Supervising/i11 EastErie | Chicago IL 60611-3 154 
Northern Indiana Commuter Transportation District Mr. John Parsons | CS East US. Highwayi2 Chesterton IN, [4604 
Northern Indiana Commuter Transportation District Mr. pil = (ODea 8 EastUS.Highway12 | Chesterton IN, 46304 | 
Pace Mr David Tomzik SS |Mainager, L550 West AlgonquinRoad | Arlington Heights [IL____ [60005 _ 
Pace Mr thomas. Ross Director [550 W. AlgonquinRoad Cd Arlington Heights [IL____ [60005 
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Regional Transit Authority Ms. [Aimee Lee |Mainager, R4175 West Jackson Boulevard, Suite 1550 | Chicago Lf 60604 
Regional Transit Authority Ms Sid = [Weseman | 175 West Jackson Boulevard, Suite 1550 | Chicago Lf 60604 
ilinois Commerce Commission Mr Charles, Box Chairman [527 EastCapitolAvenue | Springfield [LS [62701 
Ilinois Department of Commerce and Economic Opportunity (Ms. |Felisha__— [McNeal | KOO Randolph Ste 3-400 Chicago Lf 60601 
ilinois Department of Employment Security Ms. [Maureen T. [O'Donnell _—[Director_[33S.StateSt Chicago Lf 60603 
Iiinois Departmentof Revenue Mr Brian Hamer [Director [100 West Randolph Street_ | Chicago IL 60601 
Ilinois Department of Transportation Mr. [Stanley [Moore =| B00 Adams 2nd Floor Chicago IL 60606 
Ilinois Department of Transportation Mr. Chuck Abraham [Division of HJ. R. Thomson Center, Suite6-600 | Chicago IL 60601 
llinois Department of Transportation Ms. Lil, «SS Buzinski_ |. R. Thomson Center, Suite6-600_ | Chicago [Lf 60601 
Ilinois Department of Transportation, Central Bureau of Operations __—[Ms._—[Diane__— [O'Keefe [Director [201 WestCenterCourt | Schaumburg [IL 60196 
Ilinois Department of Transportation, District 1 Bureau of Construction |Mr.___—[Bill__—— Frey Chief [201 West CenterCourt | Schaumburg IL 60196 
Ilinois Department of Transportation, Division of Traffic Safety [Mr.__ [Robert [Hoover Chief __—[2300S. Dirksen Parkway | Springfield 62764 
Ilinois Department of Transportation, ITS Program Office Mr. [Chuck [Schmitt [Chief_—[2300 South Dirksen Parkway | Springfield IL 62764 
Altgeld Branch Public Library Ms. Shante akon Director [950 East 132ndPlace | Chicago Lf 60827 
Blue Island Public Library Mr im = |Desiters Director [2433 York Street | Blue Island IL 60406 
Brainerd Branch Public Library Ms. Mary ones, Director [1350 West 89th Street | Chicago Lf 60620 
Calumet City Public Library Mr. Doug Losey [Director [660 Manistee Avenue | Calumet City |IL_——| 60409 
[Calumet City Public Library Mr William [Pixley Director [660 Manistee Avenue | Calumet City [L_—— [60409 
Hegewisch LibraryBranch Ms. [Susan |Puterko Manager [3048 East 130thStreet_ | Chicago L606 
James F. Vodak/East Side Branch Public Library (Mr. Richard [Molellan [Director [3710 East 110thStreet_ | Chicago Lf 60617 
Jeffrey Manor Branch Public Library Ms. Claudia Brand [Director [2401 East 100thStreet_ | Chicago IL 60617 
Jeffrey Manor Branch Public Library Ms. [Elizabeth [Garcia Director [2401 East 100th Street | Chicago Lf 60617 
Pullman Public Library Mr immy [Markcom [Director [11001 South IndianaAvenue | Chicago IL | 60628 
Riverdale Public Library Ms. Barb Diels tive 208 West 144th Street | Riverdale [Lf 60827 
[South Chicago LibraryBranch Ms. Kim |Caatledge [Manager [9055 South Houston Avenue | Chicago IL 60617 
Tuley Park LibraryBranch Ms. [Stella Beck [Manager [501 East90thPlace Chicago [L606 19 
Walker Branch Public Library Ms. Christina [Matera [Director [11071 SouthHoyneAvenue | Chicago IL 460643 
West Pullman LibraryBranch Ms. [Duwana [Dorsey [Manager [830 West 119th Street_ | Chicago [Lf 60628 
Hope Fellowship ChristianCenter Ms. [Carolyn Cox, | POBox t9ps67_ | Chicago L069 
Apostolic ChurchofGod Rev. Dr. [Arthur [Brazier Pastor [6320 South Dorchester Avenue | Chicago IL [60687 
Bethel House of Prayer Mr James McFadden | 0956 SState Street | Chicago Lf 0628 
BethelHouse of Prayer Ms. Vanessa Lewis, =| *dN0956 State Street | Chicago [Lf 60628 
Bethel House of Prayer Ms. [Beradette lewis, | 0956S. State Street | Chicago L028 
Holy SpiritLutheran Mr Roger Mitchell | 9210S. Phillips Avenue Chicago Lf 60617 
Joy Fellowship BaptistChurch Mr Abert, [Reece | 7715 So.Throop | Chicago Lf 60620 
Joy Fellowship Baptist Church Mrs. Sandra White | 9131 So. ClaremontAve. | Chicago Lf 60620 
Joy Fellowship BaptistChurch Ms. Carrie Ross, S| 1733S. Stewart Chicago L028 
Joy Fellowship Baptist Church Ms. Viola Smith = d11638S. ParneliAvenue | Chicago Lf 60628 
Joy Fellowship BaptistChurch Ms. [Ruby Stewart Mitchell | 1222S. Vale Chicago L028 
Joy Fellowship Baptist Church Ms. Donna Tyson | 4427 ChicagoRoad tA [Dolton Lf 60419 
Joy Fellowship BaptistChurch Ms. [WillaMae [Wilson | 750 W.87thStreet_ | Chicago IL 60620 
Joy Fellowship Baptist Church Ms. Rosa Young Martin | f14t30Calumet_ TE Dotton L049 
Joy Fellowship BaptistChurch Ms. [Roberta [Patterson | 2025 E7Sth Lansing L048 
oy Fellowship Baptist Church Ms. Cecile [Shannon | t't1740 SLongwood Drive | Chicago Lf 60643 
Kenwood United Church of Christ_ Pastor Leroy [Sanders | 4800-08. Greenwood | Chicago IL 60653 
Lilydale 1st BaptistChurch Rev. Ain = ove SW tSthSt Chicago Lf 60628 
Lutheran Church of the Holy Spirit Mr. Robert lint =~] BG W.THSthSE Chicago L043 
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Lutheran Church of the Holy Spirit Ms. [Carolyn Lesmeister_ | 2157S. Michigan Ave. Chicago Lf 60628 
Lutheran Church of the Holy Spirit Rev. Rayford Grady BG W.11SthStreet Chicago Lf 60643 
INew Beginnings Ministry of Faith Br. [William [Moore 482 Ath Place Calumet City [Lf 60409 
INew Beginnings Ministry of Faith Ms. Belinda [Moore =| 492 Ath Place Calumet City [L_—— [60409 
[Salem Baptist Church of Chicago Rev. James. [Meeks Pastor (752Eastii4thStreet_ ST Chicago Lf 60628 
[Sheldon Heights Church of Christ Mr. Lionel Harden | 0853.8. Sangamon St. Chicago Lf 60643 
[Sheldon Heights Church of Christ_ Mrs Harmon | 54BBSRidgewoodCt dS Chicago IL 460615 
[Sheldon Heights Church of Christ Ms. Frances Garrett =| 1825S Halsted Chicago Lf 60628 
[Sheldon Heights Church of Christ_ Ms. [Katherine [Ragin | 5044'S. St Lawrence Ave. tst Floor [Chicago IL 60615 
[Sheldon Heights Church of Christ Ms. anet_—Baley | 13825 S Halsted Chicago Lf 60628 
[Sheldon Heights Church of Christ_ Ms. Vera Dixon | 825 SHalsted Chicago Lf 60628 
[Sheldon Heights Church of Christ_ Ms. Laoyce Eason =| 4929S. St Lawrence Chicago L606 
Garrett | (325 S.Halsted Chicago IL 60628 | 
[Sheldon Heights Church of Christ Ms. Brenda. [Gilbert | 11825-55 SHalsted St Chicago Lf 60628 
[Sheldon Heights Church of Christ_ Ms. [Marie (Gilbert, =| 209 WOH Place | Chicago Lf 0628 
[Sheldon Heights Church of Christ Ms. |Kietta — [McFee | 733.8. Sangamon Chicago Lf 60643 
[Sheldon Heights Church of Christ_ Pastor [Leonardo [Gilbert | 1355S. Halsted | Chicago Lf 0628 
[Sheldon Heights Church of Christ__ Pastor [Charles [Smith 1855S Halsted Chicago Lf 60628 
St.SabinaChurch Rev. [Dr Michael. [Pfleger Pastor (1210 West 78thPlace | Chicago IL 60620 
UCC Churches Rev. Alice Harperdones | POBox 2084901 Chicago Lf 60620 
a Wstith Street Chicago Lf 60628 
115-116-117 Elizabeth St. Block Club Ms. [Marie llisMilan | S611 S. Elizabeth Street_ | Chicago Lf 606433 
115-116-117 Elizabeth St.BlockClub Ms. [Marie Milan | 611 S. Elizabeth Street | Chicago L064 
115-116-117 Elizabeth St. Block Club Ms. Claudia Davis, dS. Elizabeth Street | Chicago Lf 60643 
Block Club96 Wentworth Ms. Sylvia Durham | 9624 SWentworth Chicago L028 
Block Club96 Wentworth Ms. Mable Echols =| 9622 Wentworth Ave Chicago iL, [60628 
Carver Military Academy Mr ohn Fs Thomas Principal [13100 South DotyAvenue | Chicago [Lf 60627 
Chicago State Alumni Ms. [Marianne [Robinson | 7530S. Vernon Chicago IL 460619 
Chicago State University Mr Mark Sudeith 8720S. CalumentAve. Chicago [L069 
Chicago State University Ms. [Nancy Haall-Walker | 9501 S.KingDrive | Chicago Lf 0628 
Anthony [Spivey Principal [821 East103rd Street | Chicago IL 60628 
Dushon A. [Brown Principal [250 EastitithStreet_ | Chicago IL 60628 
Reginald [Evans Principal 9652S. Michigan Avenue | Chicago IL 60628 | 
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Kennedy King College Mr Clyde KEL Amin [President [6800 South Wentworth Avenue | Chicago L602 
| 


Roseland Christian School Mr ames Van zy | 814 108th Street 

Tulane University Mr Roland = |Solinski | 21096 NTaylortn Barrington LS 
JIC Voorhees Ms. anet Smith 2 SPeoriast Chicago Lf 60607 
JUlC Voorhees Genter Ms. Katie Bowman | 400 S Peoria = CdSte 2100 Chicago IL 60607 
[University of Chicago, Community &Government Affairs Ms. [Anne Marie Lipinski_——(Engageme [5801 SouthElisAvenue | Chicago Lf 60687 


Prepared for the Chicago Transit Authority 
By Kathy Schaeffer and Associates, Inc. 








University of Illinois at Chicago - College of Urban Planning and Policy 412 S Peoria St | Chicago [60607 
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Scoping Meetings 


Customer Information: 1-888-YOUR-CTA (1-888-968-7282) ¢ CTA TTY: 1-888-CTA-ITY1 (1-888-282-8891) 
Transit Information: 836-7000 from any local area code RTA TTY: 312-836-4949 


IIR Red Line Extension (7) 


PROJECT OVERVIEW 


The Chicago Transit Authority (CTA) is proposing to make 
transportation improvements by extending the Red Line from 
the 95th Street Station to the vicinity of 130th Street. The 
extension includes 5.3 new route miles of rapid transit from the 
existing Red Line, four additional stations — at approximately 
103rd, 111th, 115th and 130th Streets — with new bus terminal 
and parking facilities at each station. 


ENVIRONMENTAL PROCESS OVERVIEW 
CTA and the Federal Transit Administration (FTA) have initiated 
the federal environmental process pursuant to the National 
Environmental Policy Act (NEPA) and are preparing an 
Environmental Impact Statement (EIS) for the project. The EIS 
will build upon the Alternatives Analysis (AA) process that 
occurred from 2006-2009 and culminated in the designation 
of a Locally Preferred Alternative by the Chicago Transit 
Board on August 12, 2009. The AA process analyzed an 
array of transportation alternatives and included an extensive 
public involvement process. The EIS will evaluate at least 
four alternatives: a No Build Alternative, a Transportation 
System Management (TSM) Alternative, the Locally Preferred 
Alternative that extends the Red Line to 130th Street and a 
rail alternative along Halsted Street. The EIS will describe the 
alternatives, the existing environmental setting, the potential 
impacts from construction and operation of each alternative 
and proposed mitigation measures to reduce or eliminate 
potential impacts. 


SCOPING MEETINGS 


You are invited to attend a public scoping meeting to learn 
more about the project and to provide feedback on the 
proposed alternatives, the purpose and need for the project, 
the proposed topics of evaluation and potential effects and 
mitigation measures to be included in the EIS. 


WHAT IS SCOPING? 


The process of determining the scope, focus and content of an 
EIS is known as “scoping.” During the scoping process residents, 
as well as city, county, state and federal agencies have an 
opportunity to provide feedback and comments. The purpose 
of the scoping process is to: 
Identify public and agency concerns early in the 
environmental process 
Define the issues and alternatives that will be examined in 
the EIS 
Save time in the overall process and facilitate an efficient 
EIS preparation process. 








SCOPING MEETING DATES AND LOCATIONS 


Tuesday, September 22, 2009 

Historic Pullman Visitor Center 

6:00 p.m. to 8:00 p.m. 

11141 S. Cottage Grove Avenue 

Chicago, IL 60628 

This location is accessible to people with disabilities and is served by 
CTA bus 111, Pace bus 353 , and the Metra Electric Main Line. 


Thursday, September 24, 2009 

Woodson Regional Chicago Public Library 

6:00 p.m. to 8:00 p.m. 

9525 S. Halsted Street 

Chicago, IL 60628 

This location is accessible to people with disabilities and is 
served by CTA bus 108, 112, 8A, 95W, Pace bus 352 and the 
Metra Electric Rock Island Line. 


MEETING AGENDA AND FORMAT 
Open House: 6:00 pm- 6:45 pm 
Learn about the project and talk with project staff. 
Presentation and Formal Public Comment: 
6:45 pm — 8:00 pm 
A brief presentation will be followed by an opportunity to enter 
formal comments into the public record. 


SUBMIT COMMENTS 


In addition to comments on the scope of the EIS received at 
the meeting, written scoping comments will be accepted until 
October 27, 2009 and may be submitted via mail, e-mail, fax 
or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 
7602, Chicago, IL 60680-7602. 

Email: RedExtension@transitchicago.com 

Website: www.transitchicago.com/RedEIS 

Fax: (312)-681-4297 


ADA AND LANGUAGE ACCOMMODATIONS 


To receive an accessible format version of this notice, 
or if you require an interpreter, including sign language 
services, or other accommodations at this meeting, please 
contact Darud Akbar, Government & Community Relations 
Officer, five days prior to the meeting at (312) 681-2708 or 
dakbar@transitchicago.com. Information is also available at 
www.transitchicago.com/RedEIS 
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Environmental Impact Statement Scoping Information 


IIE Red Line Extension (=) 


Proyecto de Extensién de la Linea Roja 
Que conecta la Estacidn de la 95th Street a la 130th Street 
Venga a participar en las Reuniones de Involucramiento al Publico los 
dias 22 y 24 de septiembre de 2009 
Informacion al cliente: 1-888-YOUR-CTA (1-888-968-7282) * CTA 
(TTY): 1-888-CTA-TTY 1 (1-888-282-8891) 
Informacion sobre Transito: 836-7000 desde todo cédigo telefénico local 
RTA (TTY): 312-836-4949 


Extension de la Linea Roja 


RESUMEN GENERAL DEL PROYECTO 


La Chicago Transit Authority (CTA) se propone hacer mejoras de 
transporte al extender la Linea Roja desde la estacién de la 95th Street a 
las inmediaciones de la 130th Street. La extensi6n incluye una ruta nueva 
de 5.3 millas de transito rapido de la Linea Roja ya existente, cuatro 
estaciones mas — ubicadas aproximadamente en las 103rd, 111th, 115th, 
y 130th Streets — con una nueva terminal de autobuses e instalaciones de 
estacionamiento en cada estacion. 


RESUMEN GENERAL DEL PROCESO 
MEDIOA MBIENTAL 


LaCTA y la Administracion Federal de Transito (conocida en inglés por sus 
siglas “FTA”) han iniciado un proceso federal medioambiental, de acuerdo 
ala Ley sobre la Politica Nacional Medioambiental (conocida en inglés por 
sus siglas “NEPA”) y estan en vias de elaborar una Declaracién sobre el 
Efecto Medioambiental (conocida en inglés por sus siglas “EIS”) para el 
proyecto. La EIS se elaborard en base al proceso de Andlisis de Alternativas 
(conocido en inglés por sus siglas “AA”) que tom6 lugar desde 2006 a 2009 
y culmin6é en una Alternativa de Preferencia Local que adopt6 la Junta 
Directiva de Transito de Chicago el 12 de agosto de 2009. El Proceso de 
AA analiz6 una serie de alternativas de transporte e incluyé un amplio 
proceso de involucramiento al publico. La EIS evaluara por lo menos cuatro 
alternativas: una Alternativa sin obras de construcci6n; una Alternativa de 
Administracion del Sistema de Transporte (conocida en inglés por sus siglas 
“TSM”), una Alternativa de Preferencia Local que extiende la Linea Roja 
ala 130th Street, y una alternativa ferroviaria por la Halsted Street. La EIS 
detallard la alternativa, el contexto medioambiental existente, los efectos 
posibles de la construccién y la puesta en marcha de cada alternativa, y 
las medidas atenuadoras propuestas para disminuir o eliminar los efectos 
negativos posibles. 


REUNION PARA INVOLUCRAR AL 
PUBLICO 


Usted queda invitado a asistir una reunion para involucrar al ptiblico, con 
el fin de informarse en mas detalle sobre el proyecto y para expresar sus 
opiniones sobre las alternativas propuestas, el propdésito y la necesidad 
del proyecto, los temas propuestos de evaluacién, los efectos negativos 
posibles, y las medidas atenuadoras que habra que incluir en la EIS. 


{QUE ES EL INVOLUCRAMIENTO AL 
PUBLICO? 


Se conoce el proceso de determinar el alcance, el enfoque, y el contenido 
de una EIS como el “involucramiento al ptblico”. Durante este proceso 
de involucramiento comunitario, los residentes, asi como las agencias 
municipales, condales, estatales, y federales, tendran la oportunidad 
de expresar sus opiniones y hacer comentarios. Este proceso de 
involucramiento se dedica a: 








¢ Identificar las cuestiones de preocupacion del publico y las agencias 
gubernamentales por adelantado durante el proceso de evaluacién 
medioambiental. 

¢ Definir las cuestiones y las alternativas que seran estudiadas en la EIS. 

¢ Ahorrar tiempo en el proceso general y agilizar la eficacia del proceso 
de elaborar la EIS. 


INVOLUCRAMIENTO AL PUBLICO: Fechas y 


Localidades 
martes, 22 de septiembre de 2009 
Historic Pullman Visitor Center 
6:00 p.m. to 8:00 p.m. 
11141 S. Cottage Grove Avenue 
Chicago, IL 60628 
Esta localidad tiene acceso para las personas con incapacidades, y 
el autobtis 111 de la CTA, el autobtis 353 de Pace, y la Linea Eléctrica 
Principal de Metra brindan servicio de transporte hasta alla. 


jueves, 24 de septiembre de 2009 

Woodson Regional Chicago Public Library 

6:00 p.m. to 8:00 p.m. 

9525 S. Halsted Street 

Chicago, IL 60628 

Esta localidad tiene acceso para las personas con incapacidades, y el 
autobtis 108, 112, 8A, y 95W de la CTA, el autobtis 352, de Pace, y la 
Linea Eléctrica de Rock Island de Metra brindan servicio de transporte 
hasta alla. 


ORDEN DEL DIA Y FORMATO 
Presentacion al publico: 6:00 pm — 6:45 pm 
Informarse sobre el proyecto y hablar con el personal del proyecto. 
Presentacion y comentarios formales del ptblico: 6:45 pm — 8:00 pm 
Después de una breve presentacion, habra una oportunidad para hacer 
comentarios que constaran formalmente en el acta publica. 


ENTREGA DE COMENTARIOS 
Ademas de los comentarios sobre el alcance de la EIS que se entregaran 
en la reunion, se aceptaran comentarios por escrito proporcionados por 
el publico hasta el 27 de octubre de 2009, los cuales pueden entregarse 
por correo postal, correo electrénica, por facsimile, 0 al sitio de web del 
proyecto, a la atencién de Jeffrey Busby, General Manager, Strategic 
Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 
60680-7602. 
Correo electrénico: RedExtension @transitchicago.com 
Sitio de web: www.transitchicago.com/RedEIS 
Facsimile: (312)-681-4297 


ADAPTACIONES PARA LAS PERSONAS CON 
INCAPACIDADES Y POR MOTIVOS DE IDIOMA 


Para recibir una version de formato asequible de esta notificacion, 0 en 
caso de que usted tenga necesidad de un intérprete, incluso el servicio 
de traduccion por sefias, u otras adaptaciones para poder participar en 
esta reunion, por favor comuniquese con Darud Akbar, Government & 
Community Relations Officer, con cinco dias de antelacion de esta reunion, 
al (312) 681-2708, o al dakbar@transitchicago.com. La informaci6én 
también esta disponible en el sitio de web www.transitchicago.com/ 
RedEIS. 


Line Extension + Environmental Impact Statement Scoping Information 


* . 
Line Extension 
Connecting 95th Street Station to 120th street 


ATTEND A PUBLIC SCOPING MEETING 


Tuesday, September 22, 2009 Thursday, September 24, 2009 
6:00 to 8:00 p.m. 6:00 to 8:00 p.m. 


Historic Pullman Visitor Center Woodson Regional Chicago Public Library 
11141 5. Cottage Grove Avenue, Chicago 9525 3S. Halsted Street, Chicago 


Information presented will be the same at both meetings. These facilities are accessible to persons with disabilities. 





The Chicago Transit Authority (CTA) is proposing to make transportation improvements by extending the Red 
Line from the 95th Street Station to the vicinity of 130th Street. 


We want to hear from you! 


Attend one of the public scoping meetings to learn more about the project and provide feedback on the 
proposed alternatives, the purpose and need for the project and the environmental and community impacts 
to be evaluated. The input will help define the environmental studies to be considered in the Draft Environ- 
mental Impact Statement (EIS) scheduled for public review in late 2010. 


Submit a Comment by October 27, 2009 
In addition to comments received at the meeting, written comments will be accepted until October 27, 2009, 
Comments may be submitted by mail, email or fax, with attention to: 


Jeffrey Busby, General Manager, Strategic Planning, Chicago Transit Authority 
P.O. Box 7602, Chicago, IL 60680-7602 
E-mail: RedExtension@transitchicago.com 


Fax: (312) 681-4297 


IEEE Red Line Extension (2) 


PROJECT OVERVIEW 


The Chicago Transit Authority (CTA) is proposing to make 
transportation improvements by extending the Red Line from 
the 95th Street Station to the vicinity of 130th Street. The 
extension includes 5.3 new route miles of rapid transit from the 
existing Red Line, four additional stations — at approximately 
103rd, 111th, 115th and 130th Streets — with new bus terminal 
and parking facilities at each station. 


ENVIRONMENTAL PROCESS OVERVIEW 
CTA and the Federal Transit Administration (FTA) have initiated 
the federal environmental process pursuant to the National 
Environmental Policy Act (NEPA) and are preparing an 
Environmental Impact Statement (EIS) for the project. The EIS 
will build upon the Alternatives Analysis (AA) process that 
occurred from 2006-2009 and culminated in the designation 
of a Locally Preferred Alternative by the Chicago Transit 
Board on August 12, 2009. The AA process analyzed an 
array of transportation alternatives and included an extensive 
public involvement process. The EIS will evaluate at least 
four alternatives: a No Build Alternative, a Transportation 
System Management (TSM) Alternative, the Locally Preferred 
Alternative that extends the Red Line to 130th Street and a 
rail alternative along Halsted Street. The EIS will describe the 
alternatives, the existing environmental setting, the potential 
impacts from construction and operation of each alternative 
and proposed mitigation measures to reduce or eliminate 
potential impacts. 


SCOPING MEETINGS 


You are invited to attend a public scoping meeting to learn 
more about the project and to provide feedback on the 
proposed alternatives, the purpose and need for the project, 
the proposed topics of evaluation and potential effects and 
mitigation measures to be included in the EIS. 


WHAT IS SCOPING? 


The process of determining the scope, focus and content of an 
EIS is known as “scoping.” During the scoping process residents, 
as well as city, county, state and federal agencies have an 
opportunity to provide feedback and comments. The purpose 
of the scoping process is to: 
Identify public and agency concerns early in the 
environmental process 
Define the issues and alternatives that will be examined in 
the EIS 
Save time in the overall process and facilitate an efficient 
EIS preparation process. 








SCOPING MEETING DATES AND LOCATIONS 


Tuesday, September 22, 2009 

Historic Pullman Visitor Center 

6:00 p.m. to 8:00 p.m. 

11141 S. Cottage Grove Avenue 

Chicago, IL 60628 

This location is accessible to people with disabilities and is served by 
CTA bus 111, Pace bus 353 , andthe Metra Electric Main Line. 


Thursday, September 24, 2009 

Woodson Regional Chicago Public Library 

6:00 p.m. to 8:00 p.m. 

9525 S. Halsted Street 

Chicago, IL 60628 

This location is accessible to people with disabilities and is 
served by CTA bus 108, 112, 8A, 9, 95W and Pace bus 352. 


MEETING AGENDA AND FORMAT 
Open House: 6:00 pm— 6:45 pm 
Learn about the project and talk with project staff. 
Presentation and Formal Public Comment: 
6:45 pm- 8:00 pm 
A brief presentation will be followed by an opportunity to enter 
formal comments into the public record. 


SUBMIT COMMENTS 


In addition to comments on the scope of the EIS received at 
the meeting, written scoping comments will be accepted until 
October 27, 2009 and may be submitted via mail, e-mail, fax 
or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 
7602, Chicago, IL 60680-7602. 

Email: RedExtension@transitchicago.com 

Website: wwwiransitchicago.com/RedEIS 

Fax: (312)-681-4297 


ADA AND LANGUAGE ACCOMMODATIONS 


To receive an accessible format version of this notice, 
or if you require an interpreter, including sign language 
services, or other accommodations at this meeting, please 
contact Darud Akbar, Government & Community Relations 
Officer, five days prior to the meeting at (312) 681-2708 or 
dakbar@transitchicago.com. Information is also available at 
www.transitchicago.com/RedEIS 


Chicago S 


3hicago Transit Authority ae: : 
Drange Line Extension NEPA Scoping Meeting Notice : 


fhe Chicago Transit Authority (CTA) is proposing to make trans- 
dortatlon improvements by extending the Orange Line from Mid- 
yay Station at the Midway International Airport south along the 
3elt Railway company right-of-way from S9th to Marquette Road, 
wossing the Belt Railway Company Clearing Yard and ending on 
ticero Avenue. The extension includes 2.3 new route miles of 
‘apld transit from the existing Orange Line and one additional 
itation at appreximately 7: S. Cicero Avenue with new bus 
erminal and parking facilities. 


7TA and the Federal Transit Administration (FTA) have Initiated 
he tederal environmental Process pursuant to the National En- 
‘ronmental Policy Act (NEPA) and are preparing an Environmen- 
al Impact Statement (EIS) for the project. The EIS will build 
ipon the Alternatives Analysis {AA} -procass that occurred from 
i - 2009 and culminated in the designation of a Locaily Pre- 
erred ARtemative by the Chicago Transit Board on August 12, 
2009. The AA process analyzed an array of transpartation alter- 
latlves and Included an extensive pubic Involvement process. 
‘he EIS will evaluate at least three alternatives: a No Build Al- 
ernative, a Transportation System Management (TSM) Alterna- 
ive and the Locally Preferred Attemative that extends the Or- 
nge Line to Cicero Avenue near 76th Street. The EIS will’ de- 
icribe the alternatives, the existing environmental setting, the 
‘otentlai impacts. from construction and operation of each alter- 
vative and proposed mitigation measures to reduce or elimi- 
rate potential impacts.. 


‘ou are invited to attend a public scoping meeting to learn 
nore about the project and to provide feedback on the pro- 
sed alternatives, the purpose and need for the project, the 
woposed topics of evaluation and potential effects and mitiga- 
ion measures to be considered jn the EIS, . 


fonday, September 21, 2009; 6:00 p.m. to 8:00 p.m.; at the 
lancock Poo8e. Preparatory High School, 4034 W, 56th Street, 


hicaga, tL 
his. focation is accessible to people with disabilities and is 
erved by CTA Bus Routes 534 and 55. 


1 addition to comments received at the meeting, written com- 
1ents will be accepted until October 27, and may be sub- 
iitted via mail, e-mail or fax to: Jeffrey Busby, General Manag- 
r, Strategic. Planning, Chicago Transit Authority, P.O, 80x 7602, 
‘hicago IL B86 7602. Email: 
irangeExtenslon@transitchicago.com 

deneita: wew.transitchicago.com/OrangeEIS Fax; (312)681- 


0 receive an accessible format version of this notice, or if you 
2qulre an Interpreter, Including sign language services, or other 
ccommodations at this. meeting, please contact Darud Akbar, 
iovernment_& Community Relations Officer, five days prior to 
le meeting at (312) 681-2708 or dakbar@transitchicago.com., 
\formation . 18 also available at 
ww.transitchicago.com/OrangeElS. 

00863629 Pub: September 8B, 2009 | 
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Chicago Transit Authority 
Red Line Extension NEP. 


The Chicago Transit Authority (CTA) Is proposing to make trans- 
portation mprovementts by extending the Red Line from. the 
95th Street Station to the vicinity of in Street, The extension 
includes 5.3 new route miles rapid transit from the existin 

Red -Line, four additional stations - at approximately 103rd, 
1z4th, 145th and 130th Streets - with new bus terminal and 
parking facilities at each station. 


Seaping Meeting Notice. 


CTA and the Federal Transit Administration (FTA). have Initiated 
the federal environmental: process. pursuant to the National En- 
vironmental Policy Act (NEPA) and are preparing an_Environmen- 
tal Impact Statement (EIS) for the. project. The EIS will build 
upon the Alternatives Analysis (AA) process that occurred from 
2006-2009 and culminated ‘in the designation of a Locally Prefer- 

d Altemative by the Chicago Transit Board on August 12, 
oho9. The AA process analyzed an array of transportation alter- 
natives and Included an extensive public involvement process. 
The EIS will evaluate at Jeast four alternatives: a No Bulld Alter- 
native, a Transportation System Management {TSM) Alternative, 
the Locally Preferred Aitemative that extends the Red Line to 
130th Street, and a heavy rail alternative along Halsted Street. 
The EIS will describe the alternatives, the existing environmen - 
tal setting, the potential impacts from construction and opera- 
tion of each alternative and proposed mitigation measures to 
reduce or eliminate.potential Impacts. 


You. are invited to attend a public scoping. meeting to learn 
more about the project and to provide feédback on the pro- 
posed altematives, the purpose and need for the project, the 
proposed. topics of evaluation and potential effects and mitiga- 


' ton measures to be considered Inthe EIS. 


Tuesday, September 22, 2009; 6:00 p.m. to 8:00 p.m.; at the 

Histeric Pullman Visitor Center, 11141 S. Cottage Grove Avenue, 

Chicago, IL 60628 > ; . 

This locatlon Is accessible to peopfe with disabilities and is 

served, by CTA bus 111, Pace bus , and the Metra Electric 
jain Line, con . 


Thursday; September 24, 2009; 6:00 p.m. to B:00.p.m.; at the 
Woodson Regional Chicago Public Library, 9525 S. Halsted 
Street, Chicago, IL 60628 : 

This location is' accessible to opie. with disabilities and Is 
served by CTA bus 108, 112, 8A, 9, and Paca bus 362. 


In addition to comments received. at the meeting, written com- 
ments will be accepted untl? October 27, 2009 and may be sub- 
mitted via maii, e-mail or fax to: Jeffrey Busby, General Manag- 
er, Strategic Planning, Chicago Transit Authorfty, P.O. Box’ 7602, 
Chie: IL 7802. 


BGO, Email: 
RedExtension@transitchicago.com ; 
Website: www.transitchicago.cam/RedEIS Fax: (312)}881-4297 


To recelve an accessible format version of this notice, or if you 
require an interpreter, including sign language services, or other 
accommodations at this meet ns please contact Darud Akbar, 
Government & Community Relations Officer, five days prior to 
the meeting at (3: (2708 or dakbar@transltchicago.com. 
Information . . Is also available at 
wen tranaitchicago.com/RedEts. : 

600863743 Pub: September 8, 2009 
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Chicago Tranait Authority 
Yallow Line Extension NEPA Scoping Meeting Notice 


The Gnicago Transit Authority (CTA) js proposin . to make trans- 
portation Improvements by extending the Yetlow Line from 

empster Station to Old Orchard Road. The Yellow Line Exten- 
sion includes. 4.6 new route miles of rapid transit from the exist- 
ing Yellow Line, reconfiguration of the existing Oempster Station 
and one additional station at Old Orchard Road with new bus 
access and parking facilities. 


CTA and the Federal Transit Administration (FTA) have initiated 
the federal environmental process pursuant to the Natlonal En- 
vironmental Policy Act (NEPA) and are preparing an_Environmen - 
tal Impact Statement {EtS) for. the project. The EIS will build 
upon ‘the Alternatives Analysis {AA) process that occurred from 
2008-2008 and culminated in the designation of a Locally Prefer- 
ted Altemative by the Chleago Transit Board on August 12, 
2009. The AA process analyzed an array of transportation alter- 
natives and included an extensive public involvement process. 
The EiS will evaluate at ieast three attematives; a No Build Al- 
ternative, a Transportation System Management (TSM) Altema- 
tive and the Locally Preferred Alternative that extends the Yel- 
tow Line to Old Orchard Road. The EIS wilt describe the altema- 
tives, the existing environmental setting, the potential impacts 
from construction and operation of each altemative and pro- 
epost initigation _measures to reduce or eliminate potential 


You are invited to attend a public scoping meeting to leam 
Mose about the project and to provide feedback on the pro- 
posed alternatives, the purpose and need for the project, the 
Proposed topics af evaluation and potential effects and mitiga- 
tion measures to be considered in the EIS. 


Wednesday, September 23, 2009; 6:00 p.m. to 8:00 p.m.; at the 
Qakton Community Center, 4701 Oakton Street, Skokie, IL 


This location is accessible to people with disabilities and is 
served by CTA bus 97. 


In addition to comments received at the meeting, written com- 
ments will be accepted until October 27, 2009 and -may be sub- 
mitted via mall. emia Gr ie oo Joffrey fee 5 carers! Yee . 
,, Strate; , Chicago Trans! rity, P.O, : 
Chicago id 606807602, . ee ‘ 


Emall: YellowExtension@transitchic 
Website: www transitchicago.com 


To receive an accessible format version of this notice, or If you 
require an Interpreter, including sign tanguage services, or other 
accommodations at this meeting, please .contact Darud Akbar, 
Government & Community Relations Officer, five days prior to 
the meeting at. (Sia) 681-2708 of dakbar@transitchicago.com. 

Information - Ss atso available at 
www.transitcnicago.com/YellowEls. 


600884482 Pub: September 8, 2009 


o.com 


ellowElS Fax: (312)}681- 


CTA Media Relations 
312-681-3090 


CTA to Host Public Meeting for Proposed Orange Line Extension 


The Chicago Transit Authority is hosting a public meeting to receive input on the 
proposed Orange Line Extension project. Attendees will have an opportunity to provide 
comments on the proposed alternatives, the purpose and need for the project, the 
potential effects and mitigation measures to be considered in the Environmental Impact 
Study (EIS). 


The meeting is scheduled for: 


Monday, September 21 
6:00 p.m. - 8:00 p.m. 
Hancock College Preparatory High School* 
4034 W. 56" St., Chicago, IL 
(“facility is accessible to people with disabilities) 


Written comments also will be accepted until October 27. Scoping comments may be 
submitted via mail, email or fax to the attention of: 


Jeffery Busby, General Manager, Strategic Planning 
Chicago Transit Authority 
PO Box 7602 
Chicago IL 60680-7602 
OrangeExtension@transitchicago.com 
Fax 312-681-4297 


Attendees who require an interpreter, including sign language services, or other 
accommodations at the meeting should contact Darud Akbar, Government and 
Community Relations Officer, at 312-681-2708. 


CTA and the Federal Transit Administration (FTA) have initiated the federal 
environmental process pursuant to the National Environmental Policy Act (NEPA) and 
are preparing an EIS for the project. The EIS will evaluate at least three alternatives: a 
No Build Alternative, a Transportation System Management (TSM) Alternative and the 
Locally Preferred Alternative (L_PA) adopted by the Chicago Transit Board that extends 
the Orange Line to Cicero Avenue near 76" Street. 


The EIS will build upon the Alternatives Analysis process that led to the adoption of a 
Locally Preferred Alternative. 


The Federal Transit Administration’s New Starts program requires transit project 
proposals to proceed through a process of planning, design and construction. The FTA 
process consists of five formal steps: Alternatives Analysis (AA), Environmental Impact 
Statement, Preliminary Engineering, Final Design and Construction. 


# # # 
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CTA PUBLIC SCOPING MEETINGS 


Red Line Extension Project — Environmental Impact Statement (EIS) 


The Chicago Transit Authority (CTA) is proposing to make transportation improvements by extending the 
Red Line from the 95th Street Station to the vicinity of 130th Street. Attend the public scoping meetings to 
learn more about the project and provide feedback on the proposed alternatives, the purpose and need 
for the project and the environmental and community impacts to be evaluated. In addition to comments 
received at the meeting, written scoping comments will be accepted until October 27, 2009. 


Attend Public Scoping Meetings: 


Tuesday, September 22, 2009 Thursday, September 24, 2009 
Historic Pullman Visitor Center Woodson Regional Chicago Public Library 
6:00 to 8:00 p.m. 6:00 to 8:00 p.m. 

11141 S. Cottage Grove Avenue 9525 S. Halsted Street 

Chicago, IL Chicago, IL 


For More Info: www.transitchicago.com/RedEIS 


“Facility accessible to people with disabilities. 


transitchicago.com 


Customer Information: 1-888-YOUR-CTA (1-888-968-7282) CTA TTY: 1-888-CTA-TTY1 (1-888-282-8891) 
Transit Information: 836-7000 from any local area code RTA TTY: 312-836-4949 





Appendix H — Scoping Meeting Materials 


Scoping Meeting Report 
Environmental Impact Statement (EIS) Phase 1 
Red Line Extension 





[IRE Red Line Extension 


Connecting 95th Street Station to 130th Street oy Fe 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: 

Organization: Title: 
Address: 

City: State: Zip: 


Phone: E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PRO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 











PLEASE 
PLACE 
STAMP 
HERE 














Jef rey Busby, General Manager 
Strategic Planning 

Chicago Transit Authority 

PO. Box 7602 

Chicago, IL 60680-7602 
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IIE Red Line Extension 


Connecting 95th Street Station to 130th Street 


Date: C1 September 22, 2009 
Ci September 24, 2009 


Complete this card if you wish to speak this evening. Your input is a vital component of this phase of the 
project. Please comment on the proposed alternatives, the purpose and need for the project, the 
proposed topics of evaluation and the potential impacts and mitigation measures to be considered. 
Thank you for your interest in the Red Line Expansion project. 


Scoping Meeting Speaker Card 





Name: 





Organization: Title: 








Address: 








City: State: Zip: 





[IEEE Red Line Extension 


Connecting 95th Street Station to 130th Street 


Date: O September 22, 2009 
QO) September 24, 2009 


Complete this card if you wish to speak this evening. Your input is a vital component of this phase of the 
project. Please comment on the proposed alternatives, the purpose and need for the project, the 
proposed topics of evaluation and the potential impacts and mitigation measures to be considered. 
Thank you for your interest in the Red Line Expansion project. 


Scoping Meeting Speaker Card 





Name: 





Organization: Title: 








Address: 





City: State: Zip: 














IIE Red Line Extension 


Connecting 95th Street Station to 130th Street 





Date: C1 September 22, 2009 
Ci September 24, 2009 


Complete this card if you wish to speak this evening. Your input is a vital component of this phase of the 
project. Please comment on the proposed alternatives, the purpose and need for the project, the 
proposed topics of evaluation and the potential impacts and mitigation measures to be considered. 
Thank you for your interest in the Red Line Expansion project. 


Scoping Meeting Speaker Card 





Name: 





Organization: Title: 





Address: 





City: State: Zip: 








[IEEE Red Line Extension 


Connecting 95th Street Station to 130th Street 





Date: O September 22, 2009 
QO) September 24, 2009 


Complete this card if you wish to speak this evening. Your input is a vital component of this phase of the 
project. Please comment on the proposed alternatives, the purpose and need for the project, the 
proposed topics of evaluation and the potential impacts and mitigation measures to be considered. 
Thank you for your interest in the Red Line Expansion project. 


Scoping Meeting Speaker Card 





Name: 





Organization: Title: 





Address: 








City: State: Zip: 
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Environmental Impact Statement Scoping Information 
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INTRODUCTION 


The Chicago Transit Authority (CTA) is proposing to make transportation improvements by 
extending the Red Line from the 95th Street station to 130th Street. CTA and the Federal Transit 
Administration (FTA) will be preparing an Environmental Impact Statement (EIS) that will evaluate 


the environmental impacts of constructing and operating the extension. 


PURPOSE OF THE EIS AND 
SCOPING PROCESSS 


In accordance with the National Environmental Policy Act (NEPA), CTA and FTA have initiated 
the environmental review process for the Red Line Extension. An EIS will be prepared to identify 
impacts related to project construction and operation. As part of the initial phase of the 
environmental process, public scoping meetings will be hosted to receive public comments on 
the alternatives and issues that should be examined as part of the environmental analysis. These 
public meetings are also requirements of the Safe, Accountable, Flexible, Efficient Transportation 
Equity Act: A Legacy for Users (SAFETEA-LU), which requires project proponents to provide 


opportunities for public participation in transportation decision-making. 


The process of determining the scope, focus and content of an EIS is known as “scoping.” Scoping 
meetings are a useful opportunity to obtain information from the public and governmental 
agencies. In particular, the scoping process asks agencies and interested parties to provide input 
on the proposed alternatives, the purpose and need for the project, the proposed topics of 


evaluation, and potential impacts and mitigation measures to be considered. 


[SE [EEE Red Line Extension « Environmental Impact Statement Scoping Information 


“2 e © © © © @ @ 2 


ENVIRONMENTAL ANALYSIS 


Environmental issues to be examined in the EIS include: 
* Cultural resources 
¢ Wildlife and ecosystems 
¢ Energy use 
* Land acquisition, displacements and relocations 
* Land use 
¢ Natural resources (including air quality and water resources) 
¢ Neighborhood compatibility and environmental justice 
* Parklands/ recreational facilities 
* Safety and security 
* Transportation 
¢ Visual and aesthetic impacts 
* Noise and vibration 


* Zoning and economic development and secondary development 


PROJECT OVERVIEW 


In 2006, the Chicago Transit Authority (CTA) and the Federal Transit Administration (FTA) began 
the Alternatives Analysis process for the proposed Red Line Extension. As part of the three step 
screening process, CTA has held six public meetings over the past three years in order to gather 
input from the public regarding alternative options. CTA evaluated nine alternatives and has 
adopted the Union Pacific Railroad (UPRR) Heavy Rail Transit (HRT) Alternative as the Locally 
Preferred Alternative(LPA) for further study in the EIS. The proposed Red Line Extension will be 
further refined during the conceptual design phase of the project and is being carried forward 
for additional study in the EIS. 
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PROJECT ALTERNATIVES 
TO BE EVALUATED IN THE EIS 


The EIS will include an evaluation of the following alternatives: 


No Build Alternative 


The No Build Alternative is defined as the existing transportation system, plus any committed 
transportation improvements that are already in the Chicago Metropolitan Agency for Planning 
(CMAP) FY 2007 - 2012 Transportation Improvement Program (TIP). TIP projects within the 
project area consist of five bridge reconstructions and several road improvement projects that 
include landscaping, fencing, resurfacing, coordination of signal timing, and a bicycle/ 
pedestrian multi-use trail. All elements of the No Build Alternative are included in each of the 


other alternatives. 

Summary: 

¢ Existing transportation system 

¢ Plus committed transportation improvements: bridge and road improvement projects 


* Bus transit service focused on the preservation of existing services and projects 


Transportation System Management (TSM) Alternative 


The proposed TSM Alternative is a Bus Rapid Transit (BRT) alternative that operates between 
the 95th Street Station and 130th Street via East 95th Street, Michigan Avenue, East 127th 
Street, South Indiana Avenue, and East 130th Street. 


Summary: 

¢ No Build Alternative, plus: 

¢ Bus Rapid Transit (BRT) that operates between the 95th Street Station and 130th Street 
¢ 5.5 miles long with four intermediate stops at 103rd, 111th, 115th and 130th Streets 


¢ Park-and-ride facilities proposed at all new stops 
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Operates in mixed traffic with traffic signal priority along 95th Street, Michigan Avenue, 
and 130th Street 


95th Street terminal expanded to extend the existing bus bays along State and Lafayette 


Streets approximately 250-feet north to 94th Street to improve circulation and safety 


Existing buses from the south continue to serve the 95th Street station 


Locally Preferred Alternative (LPA): Union Pacific Railroad (UPRR) 
Heavy Rail Transit (HRT) Alternative 


The proposed LPA would extend the heavy rail transit line from the existing Red Line 95th Street 
Station to 130th Street. 


Summary: 


No Build Alternative, plus: 
Heavy rail transit line extension from 95th Street Station to 130th Street 


5.3 mile extension with three new intermediate stops at 103rd, 111th and 115th Streets and 


a new terminal station at 130th Street 
New park-and-ride and bus terminal facilities at each station 


Operates on an elevated structure from 95th Street as it heads south along the I-57 
Expressway for nearly one-half mile until reaching the UPRR corridor in the vicinity of 
Eggleston Avenue. It would then turn south along the UPRR corridor to approximately 111th 
Street where it would turn southeast. East of South Prairie Avenue the alignment crosses 
over the CN/Metra tracks near 119th Street where it transitions to an at-grade profile and 
then continues southeast along the former Michigan Central/Indiana Harbor Belt (IHB) 


railroad right-of-way to terminate in the vicinity of 30th Street. 


Buses from the south would be rerouted to serve the new intermediate and terminal stations 


to speed passenger travel to downtown Chicago 


Two alignment options will be studied in the EIS: Tracks could be placed immediately 
adjacent to the UPRR right-of-way on either the west side (West Side Option) or the east 
side (East Side Option) 


Two options for the 130th Street terminal station will be studied in the EIS: The line would 
continue south along the IHB right-of-way to either a south or west terminal station location 


along the north side of 130th Street, just west of the I-94 Bishop Ford Freeway 
[SE IESE Red Line Extension ¢ Environmental Impact Statement Scoping Information 
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Halsted Street Heavy Rail Transit (HRT) Alternative 


The proposed Halsted Street HRT Alternative would extend the rail transit line from the existing 
Red Line 95th Street Terminal station to terminate at the Halsted Street/Vermont Avenue 


intersection in the vicinity of 127th Street. 


Summary: 


No Build Alternative, plus: 


* Heavy rail transit line extension from 95th Street Station to Halsted Street/ Vermont Avenue 


intersection 


¢ 5.0 mile extension with three new intermediate stops at 103rd, 111th, 119th Streets and 


a new terminal station at Vermont Avenue 
* New park-and-ride facilities at intermediate and terminal stations 


* Operates on an elevated structure between the existing Red Line 95th Street Station and 
the Halsted Street/ Vermont Avenue intersection inthe vicinity of 127th Street. The alignment 
would follow the median of |-57 Expressway until reaching Halsted Street. It would then 


turn south onto Halsted Street and continue in the median to Vermont Avenue 


e Buses from the south would be rerouted to serve the new intermediate and terminal stations 


Other alternatives may also be identified in the scoping process. 
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PROJECT PURPOSE AND NEED 


The purpose of the Red Line Extension project is to reduce travel times to jobs for Far South Side 
and South Suburban residents and improve the performance of the existing Red Line 95th Street 
Station terminal. The project would also provide an opportunity to support economic development 
initiatives. 

The need for the project is based on the following considerations: 


* Lack of park-and-ride, passenger drop off and poor pedestrian facilities limit access to the 


existing 95th Street terminal of the Red Line 


* Customers accessing the existing terminal facility by bus experience measureable delays 
resulting from poor performance of surrounding arterial intersections, xinsufficient space for bus 


loading and unloading, and insufficient space for bus layovers 


* Congested bus and passenger conditions at the existing terminal station and bus facility result 
in safety issues and diminish the attractiveness of transit as an alternative to other travel 


modes 


* Roadway performance in the study area is adversely impacted by narrow arterial streets and 


frequent at-grade freight rail crossings 


¢ Study area population is highly transit dependent, minority, and low-income. 


PUBLIC PARTICIPATION 


Throughout the EIS process, CTA will offer a number of opportunities for you to get involved in 
the Red Line Extension project. Whether you want to take an active role in shaping this project 
or just want to stay informed, CTA looks forward to your participation in the months ahead. To 
ensure that the issues most important to residents, public agencies, and other involved parties are 
addressed in this review, CTA is hosting two scoping meetings to collect public input. The input 
gathered from the scoping meetings will help shape the scope of the study, its design efforts and 


the assessment criteria used in evaluating improvement options. 


Additional opportunities to participate will be provided throughout the environmental review 


process in order to solicit feedback regarding specific needs and concerns. 
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HOW TO PARTICIPATE 


Attend a Meeting 


Tuesday, September 22, 2009 Thursday, September 24, 2009 
6:00 p.m. to 8:00 p.m. 6:00 p.m. to 8:00 p.m. 
Historic Pullman Visitor Center Woodson Regional Chicago 
11141 S. Cottage Grove Ave. Public Library 
Chicago, IL 60628 9525 S. Halsted St. 

Chicago, IL 60628 


Oral and written comments can be made at the meeting. 


Comment 

Provide written comments on the proposed project alternatives and potential 
environmental impacts. Comments will be considered in the scoping process 
if received by October 27, 2009. 


Mail your comments to: 


Jeffrey Busby 

General Manager, Strategic Planning 
Chicago Transit Authority 

P.O. Box 7602 

Chicago, IL 60680-7602 


Or e-mail: 

RedExtension @transitchicago.com 

Comments can be submitted by mail or e-mail. 
Stay Involved 


For project information, visit: www.transitchicago.com/RedEIS 


If you would like to be added to the project mailing list or e-list for future updates, 
please send your contact information to Darud Akbar, Government & Community 
Relations Officer, Chicago Transit Authority, P.O. Box 7567, Chicago, IL 60680- 
7567, call (312) 681-2708 or e-mail dakbar@transitchicago.com. 





[EE MESSE Red Line Extension ¢ Environmental Impact Statement Scoping Information 


12 eoueeeveses 


THE DECISION MAKING PROCESS AND NEXT STEPS 


After the scoping period, CTA will start preliminary engineering and prepare a Draft EIS. The 
public will have an opportunity to comment on the Draft EIS during a 45-day public comment 
period. During the review period, CTA will host public hearings to receive comments on the Draft 
EIS from the public and agencies. CTA will then prepare a Final EIS that includes responses to 


public comments. 


The Federal Transit Administration (FTA) will consider the Final EIS and prepare a Record of 
Decision (ROD) selecting the preferred alternative. Issuance of the ROD indicates that CTA has 
satisfied all of the requirements of the National Environmental Policy Act (NEPA). While CTA can 
advance on preliminary engineering concurrently with the environmental analysis, the issuance 


of the ROD will allow CTA to move forward with final design and construction of the Red Line. 


TARGETED PROJECT SCHEDULE 


2010-2011 2011-2013 2016 


Public Scoping Preliminary Final EIS, ROD, Open for 
Meetings, Engineering Final Design, Start Operation 
September 22 and Draft EIS of Construction 

and 24, 2009 
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INTRODUCCION 


La Chicago Transit Authority (CTA) se propone hacer mejoras de transporte al extender la Linea 
Roja desde la estacién de la 95th Street a la 130th Street. La CTA y la Administracién Federal 
de Trdnsito (conocida en inglés por sus siglas “FTA”) pasardn a preparar una Declaracién sobre 
el Efecto Medioambiental (conocida en inglés por sus siglas “EIS”), la cual evaluard los efectos 


medioambientales de construccién y de funcionamiento de la extensidn. 


PROPOSITO DE LA EIS Y EL PROCESO 
DE INVOLUCRAMIENTO AL PUBLICO 


De acuerdo con la Ley sobre la Politica Nacional Medioambiental (conocida en inglés por sus siglas 
“NEPA"), la CTA y la FTA han iniciado un proceso de estudio medioambiental para la Extension de 
la Linea Roja. Se elaborard una EIS para identificar los efectos relativos a las obras de construccién 
y el funcionamiento de la linea. Como parte de la etapa inicial del estudio medioambiental, se 
celebrard reuniones para involucrar al publico con el fin de recibir comentarios por parte del publico 
sobre lasalternativas y las cuestiones que deben considerarse como parte del andlisis medioambiental. 
Estas reuniones con el publico también son un requisito de la Ley sobre la Equidad del Transporte 
Seguro, Confiable, Flexible y Eficiente: Un Legado para Usuarios (conocida en inglés por sus siglas 
“SAFETEA-LU”), la cual exige que los proponentes del proyecto ofrezcan oportunidades para que 


participe el publico en la toma de decisiones sobre el transporte. 


Se conoce el proceso de determinar el alcance, el enfoque, y el contenido de una EIS como el 
“involucramiento al publico”. Las reuniones de involucramiento constituyen una oportunidad 
idénea para obtener informacidn de las entidades publicas y gubernamentales. En particular, 
el proceso de involucramiento pide a las entidades y a las personas interesadas que expresen 
sus opiniones sobre las alternativas propuestas, el propdsito y la necesidad del proyecto, los 
temas propuestos de evaluacién, los efectos negativos posibles, y las medidas atenuadoras que 


habrdn que tener en cuenta. 
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ANALISIS MEDIOAMBIENTAL 


Las cuestiones medioambientales que se estudiardn en la EIS son como siguen: 
¢ Recursos culturales; 
* Flora y fauna naturales y ecosistemas; 
* Uso de energia; 
* Adquisicién de tierras, desplazamientos, y reubicaciones; 
¢ Uso de tierras; 
* Recursos naturales (incluso la calidad del aire y los recursos acudticos); 
* Compatibilidad de los vecindarios y la equidad medioambiental; 
* Tierras de parque verde/ instalaciones recreativas 
¢ Seguridad y proteccién; 
* Transporte; 
* Efectos visuales y estéticos; 
* Ruidos y vibraciones; 


* Planificacién por zonas y el desarrollo econémico y secundario. 


REPASO DEL PROYECTO 


En 2006, la Chicago Transit Authority (CTA) y la Administracién Federal de Trdnsito (FTA) iniciaron 
un proceso de andlisis de alternativas para la extensién propuesta de la Linea Roja. Como parte 
de este proceso de revision de tres etapas, la CTA ha celebrado seis reuniones publicas durante 
los Ultimos tres afios, con el fin de recoger opiniones del publico sobre las alternativas posibles. 
La CTA evalué nueve alternativas y ha adoptado la Alternativa del Trdansito Ferroviario Pesado 
(conocida en inglés por sus siglas “HRT”) de la Union Pacific Railroad (UPRR) como la Alternativa 
de Preferencia Local (conocida en inglés por sus siglas “LPA”) para mayor estudio en la EIS. Se 
ir perfeccionando la Extensién de la Linea Roja propuesta durante la etapa del disefio conceptual 


del proyecto y se someterd a mayor estudio durante la etapa de la EIS. 
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ALTERNATIVAS DEL PROYECTO QUE 
SERAN EVALUADAS EN LA EIS 


La EIS incluird una evaluacién de las siguientes alternativas: 


Alternativa sin Obras de Construccion 


La Alternativa sin Obras de Construccién se define como el sistema de transporte ya existente, 
ademas de las otras mejoras de transporte para las cuales ya se ha contraido el compromiso 
de realizarlas y que ya quedan incluidas en el Programa de Mejoras de Transporte (conocida 
en inglés por sus siglas “TIP”) para los ejercicios fiscales de 2007-2012 dentro de la Direccién 
Metropolitana de Chicago para la Planificacién (conocida en inglés por sus siglas “CMAP”). 
Los proyectos de TIP dentro del Grea del proyecto consisten en la reconstruccién de cinco 
puentes y los proyectos de mejoras de algunos caminos, los cuales incluyen la jardineria, la 
colocacién de cercos, obras de repavimento, la coordinacién de sincronizacién de sefiales, 
y un sendero de multiuso para biciclistas y peatones. Todos los elementos de la Alternativa 


sin Obras de Construccién se incluyen en cada una de las otras alternativas. 
Para resumir: 
* Sistema de transporte ya existente; 


¢ Ademas de las otras mejoras de transporte: proyectos de mejoras de puentes y caminos; 


* Servicio de trdnsito por autobUs que se enfoca sobre la conservacién de servicios y 
proyectos ya existentes. 

Alternativa de Administracion del Sistema de Transporte (conocida en 

inglés por sus siglas “TSM”) 


La Alternativa propuesta de TSM es una alternativa de trdnsito rapido por autobuses (conocida 
en inglés por sus siglas “BRT”), que anda entre la Estacién de la 95th Street y la 130th Street, 
por medio de la East 95th Street, la Michigan Avenue, al East 127th Street, la South Indiana 
Avenue, y la East 130th Street. 


Para resumir: 


¢ Alternativa sin Obras de Construccién, ademas de: 
¢ El trdnsito rapido por autobuses (BRT) que anda entre la Estacién de la 95th Street y la 
130th Street; 
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Un recorrido de 5.5 millas con cuatro paradas intermedias en la 103rd, 111th, 115th, y 
130th Streets; 
Estaciones con instalaciones de estacionamiento propuestas para todas las nuevas 
paradas 
Anda en el trdnsito mixto con sefiales de preferencia por la 95th Street, la Michigan 
Avenue, y la 130th Street; 
La terminal de la 95th Street ampliada para extender las plataformas de entrada ya 
existentes para los autobuses por la State y Lafayette Streets, ubicados aproximadamente 
250 pies al norte a la 94th Street, con el fin de mejorar la circulacién y la seguridad; 


Los autobuses que andan del sur seguirdn brindando servicio a la estacién de la 95th Street. 


Alternativa de Preferencia Local (LPA): Alternativa de Transito 
Ferroviario Pesado (HRT) de la Union Pacific Railroad (UPRR) 


La propuesta LPA extenderd la linea de trdnsito ferroviario pesado desde la Estacién de la 
95th Street ya existente de la Linea Roja a la 130th Street. 


Para resumir: 


Alternativa sin Obas de Construccién, ademas de: 


Extensidn de la linea de trdnsito ferroviario pesado desde la Estacién de la 95th Street a 
la 130th Street; 


Una extensién de 5.3 millas con tres nuevas paradas intermedias en la 103rd, 111th, 115th, 


y 130th Streets y una estacién terminal nueva en la 130th Street; 


Estaciones nuevas con instalaciones de estacionamiento y terminales de autobuses en 


cada estacién; 


Anda por encima de una estructura elevada desde la 95th Street, mientras que va hacia 
el sur por la I-57 Expressway por casi media milla hasta llegar al corredor de la UPRR en 
proximidad de la Eggleston Avenue. Luego se dirigiria al sur por el corredor de la UPRR 
hasta aproximadamente 111th Street, donde daria la vuelta al sudeste. Al este de la South 
Prairie Avenue, el alineamiento cruza sobre las vias de la CN/Metra cerca de la 119th 
Street, donde adoptaria una configuracién de andar a nivel de calle, para seguir después 
hacia el sudeste por la servidumbre de paso de la antigua compafia de ferrocarril 
periférico de Michigan Central/Indiana Harbor (Michigan Central/Indiana Harbor Belt 


Railroad, o IHB por sus siglas en inglés), acabando en proximidad de la 130th Street; 


(EE (3 @@EEEE88 Red Line Extension « Environmental Impact Statement Scoping Information 


is ev «eee ee 5 


* Las rutas de autobuses que venian del sur serdn desviadas para brindar servicio a las 
nuevas estaciones intermedias y terminales, con el fin de agilizar el transito de viajeros 


al centro de Chicago; 


* Se estudiardn dos alternativas de alineamiento en la EIS: Se podrd colocar vias 
inmediatamente adyacentes a la servidumbre de paso de la UPRR por el lado al oeste 


(Opcién del Lado al Oeste) o por el lado al este (Opcidn del Lado al Este); 


* Se estudiardn dos alternativas para la estacién terminal de la 130th Street en la EIS: La 
linea seguiria hacia el sur por la servidumbre de paso de la IHB hasta una estacién 
terminal que estaria ubicada en un sitio al sur o al oeste, por el lado al norte de la 130th 


Street, justamente al oeste de la I-94 Bishop Ford Freeway. 


Alternativa de Transito Ferroviario Pesado (HRT) de la Halsted Street 


La Alternativa propuesta de HRT de la Halsted Street extenderia la linea de trdnsito ferroviario 
desde la estacién terminal de la 95th Street ya existente de la Linea Roja para acabar en el 


cruce de caminos entre la Halsted Street/Vermont Avenue, en proximidad a la 127th Street. 
Para resumir: 
¢ Alternativa sin Obras de Construccién, ademas de: 


¢ Extensidn de la linea de trdnsito ferroviario pesado desde la Estacién de la 95th Street al cruce 


de caminos entre la Halsted Street/Vermont Avenue; 


* Una extensién de 5.0 millas con tres nuevas paradas intermedias en la 103rd, 111th, 119th, 


y una estacién terminal nueva en la Vermont Avenue; 
* Nuevas estaciones con instalaciones de estacionamiento en las estaciones intermedias y terminales; 


¢ Anda por encima de una estructura elevada entre la Estacién de la 95th Street ya existente 
de la Linea Rojay el cruce de caminos entre la Halsted Street/Vermont Avenue, en proximidad 
de la 127th Street. El alineamiento seguird el camellén o zona media de la |-57 Expressway 
hasta que llega ala Halsted Street. Luego daria una wuelta hacia el sur, entrando en la Halsted 


Street, para seguir después por la zona media hasta llegar a la Vermont Avenue. 


* Las rutas de autobuses que venian del sur serdn desviadas para brindar servicio a las nuevas 


estaciones intermedias y terminales 


Se podran identificar otras alternativas en el proceso de involucrar al 
publico.. 
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PROPOSITO Y NECESIDAD DEL PROYECTO 


El proyecto de Extensidn de la Linea Roja tiene el propésito de reducir el tiempo de viaje al trabajo 
para los residentes ubicados en el lado del sur lejano y de los suburbios del sur y de mejorar el 
funcionamiento de la estacién terminal de la 95th Street ya existente de la Linea Roja. El proyecto 


también daria la oportunidad para fomentar las iniciativas de desarrollo econdmico. 
La necesidad del proyecto se basa en las siguientes consideraciones: 


* La falta de estaciones con instalaciones de estacionamiento y de un lugar para dejar y recoger 
a pasajeros, y las instalaciones pobres para peatones limitan el acceso a la estacién terminal 
ya existente de la 95th Street de la Linea Roja. 


* Los viajeros que llegan a las instalaciones terminales ya existentes por autobus sufren de 
demoras numerosas que resultan del mal rendimiento de los cruces de caminos arteriales en 
los alrededores, del espacio insuficiente para la carga y la descarga de pasajeros en los 
autobuses, y del espacio insuficiente para las paradas intermedias (escalas) de autobuses. 


* Las condiciones congestionadas para autobuses y pascieros en las estaciones terminales ya 
existentes y en las instalaciones de autobuses resultan en los problemas de seguridad y 


disminuyen lo atractivo del transito como alternativa de otras modalidades de viaje. 


¢ El rendimiento de las calzadas en este estudio queda perjudicado por las calles arteriales 
estrechas y cruces ferroviarios frecuentes de carga a nivel de calle. 


¢ La poblacién en el drea del estudio consiste en grupos étnicos minoritarios, sumamente 


dependientes del trdnsito, y de ingresos bajos. 


PARTICIPACION DEL PUBLICO 


A lo largo del proceso de la EIS, la CTA ofrecerd numerosas oportunidades para que usted 
quede involucrado en el proyecto de Extensién de la Linea Roja. Que usted participe 
activamente para dar forma a este proyecto o que simplemente prefiera estar al tanto de las 
Ultimas novedades, la CTA espera con placer su participacién en los meses venideros. Para 
asegurar que se aborden las cuestiones que son mds importantes a los residentes, a las 
entidades publicas, y a otras partes interesadas en este estudio, la CTA celebrard dos reuniones 
de involucramiento publico para recoger las opiniones del publico. Los comentarios que se 
recogen en las reuniones de involucramiento ayudardn a determinar el alcance del estudio, 
los esfuerzos por disefiarlo, y los criterios de valoracién dedicados a evaluar las opciones 


para hacer mejoras. 


Se ofrecerdn mds oportunidades para participar durante el proceso del estudio medioambiental, con 


el fin de pedir mds opiniones sobre las necesidades y los temas especificos de preocupacién. 
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COMO PARTICIPAR 


Asistir a una reunion 


martes, 22 de septiembre de 2009 jueves, 24 de septiembre de 2009 

6:00 p.m. - 8:00 p.m. 6:00 p.m. - 8:00 p.m. 

Historic Pullman Visitor Center Woodson Regional Chicago Public Library 
11141 S. Cottage Grove Avenue 9525 S. Halsted Street 

Chicago, IL 60628 Chicago, IL 60628 


Se pueden hacer comentarios orales y por escrito en las reuniones. 


Hacer comentarios 

Hacer comentarios por escrito sobre las alternativas propuestas del proyecto 
y los efectos medioambientales posibles. Se considerardn los comentarios en 
el proceso de involucramiento al publico con tal de que se entreguen para el 


dia 27 de octubre de 2009. 
Enviar sus comentarios a: 


Jeffrey Busby 

General Manager, Strategic Planning 
Chicago Transit Authority 

P.O. Box 7602 

Chicago, IL 60680-7602 


O enviar por correo electrénico a: 


RedExtension@transitchicago.com 


Se pueden entregar comentarios por correo postal o electrénico. 


Quedar involucrado 
Para informarse sobre el proyecto, vaya al: www.transitchicago.com/RedEIS 


Si usted desea incorporarse a nuestra lista de correo postal o electrénico del 
proyecto para recibir noticias en el futuro, favor de enviar sus datos de contacto 
a Darud Akbar, Government & Community Relations Officer, Chicago Transit 
Authority, P.O. Box 7567, Chicago, IL 60680-7567, llame al (312) 681-2708, 


o enviar una nota por correo electrénico a dakbar@transitchicago.com. 
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EL PROCESO DE TOMAR DECISIONES 
Y LOS PROXIMOS PASOS 


Después del periodo de involucramiento al publico, la CTA comenzaré la ingenieria preliminar 
y elaborardé un borrador de la EIS. El publico tendré una oportunidad para hacer comentarios 
sobre el borrador de la EIS durante un plazo de 45 dias dedicado a los comentarios por el 
publico. Durante el periodo de estudio, la CTA celebrard reuniones publicas para recibir 
comentarios sobre el borrador de la EIS del publico en general y de las entidades. La CTA luego 
elaborardé una versién definitiva de la EIS que incluird las respuestas a los comentarios que 


habran hecho el publico 


La Administracién Federal de Transito (FTA) estudiard la versién definitiva de la ElS y elaborard 
un Acta de Decisién (conocida en inglés por sus siglas “ROD”), enla cual escogeré la alternativa 
preferida. El acto de emitirla ROD daa entender que la CTA ha cumplido con todos los requisitos 
que exige la Ley sobre la Politica Nacional Medioambiental (NEPA). Aunque la CTA puede 
seguir adelante con la ingenieria preliminar de forma simultdnea con el andlisis medioambiental, 
el acto de emitir la ROD permitiré a la CTA proceder al disefio definitivo y emprender la 


construccion de la Linea Roja. 


CRONOGRAMA ANTICIPADO DEL PROYECTO 


Otojfio del 
2009 2010-2011 2011-2013 2016 


Reonicnende Version Definitiva de la 

Involucramiento Ingenieria EIS, Acta de Decisién Entrar en 

al Publico, 22 y Preliminar y (ROD), Disefio funcionamiento 
Dida Borrador de Definitivo, y Inicio de 

septiembre de la EIS las Obras de 

2009 Construccién 
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Appendix | — Meeting Presentation 


Scoping Meeting Report 
Environmental Impact Statement (EIS) Phase 1 
Red Line Extension 





LSS Red Line Extension 


Connecting 95th Street Station to 130th Street 
Environmental Inpact Statement Scoping 
Septenber 2009 


Red Line Extension 


Ernnromnmreria Inpact Staterrert (EIS) 


Meeting Agenda 


6:00 — 6:45 pm 
6:45 —- 6:55 pm 
6:55 — 7:55 ppm 


7:55 — 8:00 pm 


Open House 
Presentation 


Public Contrerts on 
Scope of Enmironrenrtal 
Impact Staterrert (EIS) 


Next Steos/Adjoumrrent 





BackygroundHistory 


e Altematives Analysis process began in 2006 
e Evaluated nine altematives 
e Extensive public outreach program 


Adopted Union Pacific Railroad Heavy Rail 
Transit Altemative as Locally Preferred 
Altemative (LPA) 


e Enwronrertal Inpact Steterrert (EIS) builds on 
Altematives Analysis process 





Ermronrertal Inpact Staterrert (EIS) 


— Prepared to comply wth National Environrertal Policy 
Act (NEPA) 

— Identfy and eveluate potential inqacts related to project 
construction and operation 

— Informpubdiic and decision-mekers of potential inqpacts 
and mitigation neasures 





[ISR Red Line Extension 


Connecting 95th Street Station to 130th Street 
Eniromrentad Inpact Staterrert Scoping 
Septerrber 2009 





scoping: process of determining 
focus and content (scope) of EIS 


TARGETED PROJECT SCHEDULE 


2010-2011 2011-2013 2016 


Public Scoping Preliminary Final EIS, ROD, Open for 
Meetings, Engineering Final Design, Start Operation 
September 22 and Draft EIS of Construction 

and 24, 2009 





Public review of Draft EIS; relevant scoping 
comments addressed in Draft EIS 





Project Altematives Proposed 
for Study in EIS 


— No Buld Altemative 
‘Transportation SystemManagerent (TSM) Altemative 


— Locally Preferred Altemative (LPA): Union Pacific 
Railroad Heavy Rail Transit Altemative 


Halsted Street Heavy Rail Transit Altemative 
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Environmental Inpact Statement Scoping 
Septenber 2009 


IIS Red Line Extension 
Connecting 95th Street Station to 130th Street 


Public Comtrerts on Scope of EIS 





Stay Involved 


Ww. transitchicago. conyvRedEIS 


Contact 


Darud Akbar 
Govemrrert & Comunity Relations Office 
Chicago Transit Authority 
P.O. Box 7567 
Chicago, IL 60680-7567 
(312) 681-2708 


dakbar@transitchicago.com 





Scoping Commrerts 


Focus contrrerts on: 
— Purpose and Need 
— Proposed Altematives 
— Proposed Ennmronrrertal Issues to be 
Examined 
— Potential EnmMirorrrenrtal Effects and 
Mitigaton Measures to be Considered 





Speaker Guidelines 


e Submit a speaker card 

e Moderator will call speakers by narre 

e Re-state your nare 

e Speakers have 3 minutes to contrert 
» ¥ llow Carct 30 seconds remaining 


> Red Carct speaking tine is over 
e Tonioft we will not respond to your contrerts 
e¢ Conrrerts will be docurrented in scoping report 





Scoping Comments due by 
October 27, 2009 


Tonight verbal comments recorded bby court reporter 
VVinite contrerts and place in box provided 
Mail: 
) effery Busby, General Manager, Strategic Planning 
Chicago Transit Authonity 
P.O. Box 7602 


Chicago, IL 60680-7602 


E-mail: RedExtension@transitchicago.com 
Fax (312) 681-4297 
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Scoping Meeting Report 
Environmental Impact Statement (EIS) Phase 1 
Red Line Extension 


No Build Alternative 
e Existing transportation system 


e Plus committed transportation improvements 
in Chicago Metropolitan Agency for Planning 
Transportation Improvement Program 
including select bridge and road improvement 
projects 


e Focus on preservation of existing bus service 





Transportation System Management (TSM) Alternative 


Bus Rapid Transit (BRT) alternative that operates between 
the 95th Street Station and 130th Street via East 95th Street, 
Michigan Avenue, East 127th Street, South Indiana Avenue, 
and East 130th Street. 


e 5.5 miles long with four intermediate stops at 103rd, 
111th, 115th and 130th streets 


e Park & Ride facilities proposed at all new stops 


Operates in mixed traffic with traffic signal priority along 
95th Street, Michigan Avenue, and 130th Street 


e 95th Street terminal expanded to extend the existing bus 
bays along State and Lafayette streets to 94th Street to 
improve circulation and safety 


e Existing buses from the south would continue to serve the 
95th Street Station 





Locally Preferred Alternative (LPA): 
Union Pacific Railroad (UPRR) Heavy Rail Transit (HRT) Alternative 
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Locally Preferred Alternative (LPA): 
Union Pacific Railroad (UPRR) Heavy Rail Transit (HRT) Alternative 
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Halsted Street Heavy Rail Transit (HRT) Alternative 
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Locally Preferred Alternative (LPA): Union 
Pacific Railroad (UPRR) Heavy Rail Transit 
(HRT) 


Extend Red Line rapid transit from the existing 
Red Line 95th Street Station to 130th Street. 


e 5.3-mile extension with three new 
intermediate stops at 103rd, 111th and 115th 
Streets and a new terminal station at 130th 
Street 


e New Park & Ride and bus terminal facilities at 
each station 


e Buses from the south would be re-routed to 
serve the new intermediate and terminal 
stations to speed passenger travel to 
downtown Chicago 





Halsted Street Heavy Rail Transit (HRT) 
Alternative 


Extend Red Line rapid transit from the existing 
Red Line 95th Street station to Halsted Street/ 
Vermont Avenue intersection in the vicinity of 
127th Street. 


e 5-mile extension with three new intermediate 
stops at 103rd, 111th, 119th streets and a 
new terminal station at Vermont Avenue 


e New Park & Ride facilities at intermediate and 
terminal stations 


e Buses from the south would be re-routed to 
serve the new intermediate and terminal 
stations 





Project Purpose 


Reduce travel times to jobs for Far South Side and South 
Suburban residents 


Improve performance of existing Red Line 95th Street 
Station terminal 


Provide an opportunity to support economic development 
initiatives 


The need for the project is based on the following 
considerations: 


Lack of Park & Ride, passenger drop off and poor pedestrian 
facilities limit access to existing 95th Street Red Line terminal 
station 


Customers accessing existing terminal facility by bus experience 
measureable delays 


Congested bus and passenger conditions at existing terminal 
station and bus facility result in safety issues and diminish the 
attractiveness of transit as an alternative to other travel modes 


Roadway performance in study area is adversely impacted by 
narrow arterial streets and frequent at-grade freight rail crossings 


Study area population is highly transit dependent, minority and 
low-income 





Submit Comments 


Scoping comments due by: October 27, 2009. 

Comment on the proposed project alternatives 

and potential environmental effects. Submit to: 
Jeffrey Busby 


General Manager, Strategic Planning 


Chicago Transit Authority 
P.O. Box 7602 

Chicago, IL 60680-7602 
Fax: 312-681-4297 


E-mail: RedExtension@transitchicago.com 





Stay Involved 
Visit: www.transitchicago.com/RedEIS 
To join the mailing list or e-list, contact: 


Darud Akbar 

Government and Community Relations Officer 
Chicago Transit Authority 

567 W. Lake Street 

Chicago, IL 60661 

Fax: 312-681-2796 


E-mail: RedExtension@transitchicago.com 





Appendix K — Public Scoping Meeting Transcripts 


Scoping Meeting Report 
Environmental Impact Statement (EIS) Phase 1 
Red Line Extension 
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CHICAGO TRANSIT AUTHORITY 
PUBLIC HEARING 
"RED LINE EXTENSION 
CONNECTING 95TH STREET STATION TO 130TH STREET" 
September 22, 2009 


STENOGRAPHIC REPORT OF PROCEEDINGS 
had in the above-entitled matter held at the 
Historic Pullman Visitor Center, 11141 South 
Cottage Grove Avenue, Chicago, Illinois, commencing 


at 6:44 o'clock p.m 


PRESENTERS 

MR. DARUD AKBAR, Government & Community 
Relations Officer, Chicago Transit 
Authority 

MR. JEFFREY BUSBY, General Manager 
Strategic Planning, Chicago Transit 
Authority 

MS. SARAH LAYTON WALLACE, Moderator 


Reported by: Anna M. Morales, CSR, RMR 
License No.: 084-002854 


(Whereupon, the following 
proceedings commenced at 
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6:44 o'clock p.m) 


MR. AKBAR: Good evening, everyone. If we 
could have folks begin to take their seats, we 
would like to go ahead and get the presentation 
started. 

Good evening. Once again, my name is 
Darud Akbar. J'mthe Government & Community 
Relations Officer with the Chicago Transit 
Authority. | would like to welcome everyone to the 
CTA's public scoping meeting for the Red Line 
Extension Project. Before we begin the 
presentation, | would like to acknowl edge 
Lorie Lipson. She is representing 
Alderman Austin's office. If you could just raise 
your hand, Lorie. Thank you 

I'm going to turn things over to Sarah 
Sarah is going to give us a talk about the meeting 
agenda tonight, and then we're going to go ahead 
and begin the presentation shortly. 

MS. WALLACE: Thank you. Before we get 
started, | just want to check, is there anyone that 


will be in need of Spanish translation this 


evening? We do have that service available 
Tonight, as you see our agenda, we are 
just completed with the open house portion of the 
agenda, and now we're going to move into the 
presentation that's going to be about a ten-minute 
presentation, and Jeff Busby from CTA is going to 
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make that presentation to you, after which we'| 


move to our public comment period. And just before 
the public comment period, I'm going to go through 
some guidelines with you so that you have an 
understanding of how that process works and your 
time limitations and so forth that you have 

At the conclusion of the public comment 
period -- and | will just say that if it's not 
8 o'clock yet and we've gotten all the comments 
initially, we are going to remain here to take 
public comment until 8 o'clock as we gave you 
notice, and then we'll just go over some next steps 
before we adjourn the meeting 

So with that, let's turn it over to Jeff 
for a presentation. 

MR. BUSBY: Hi. Thanks, Sarah. Thanks all for 

coming out 


l'mjeff Busby. | work in the Planning 


Department at CTA. | see quite a few familiar 
faces from our previous work 

Just a little bit of background on the Red 
Line Extension Project. The idea to extend the Red 
Line has really been around since the 1970s; but 
we, at CTA, got very busy with the first and 
foremost stage of a federal process to begin to 
apply for money back in 2006 when we started an 
Alternatives Analysis study 

The purpose of that study was to look at a 
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whole range of transportation options to improve 


the service in the study area to the far south side 
and the south suburbs. We looked at different 
transit technologies or modes, different corridors 
different profiles where the transit would be in 
relationship to the street level. 

We had three rounds of public outreach 
Very strong attendance at all of those. We had 
some really nice media coverage 

Recently, in August, we concluded that 
study when the Board of the CTA adopted the Union 
Pacific Railroad Alternative as the Locally 
Preferred Alternative. That will be one of the 


alternatives we'll look at in the environmental 


Studies. | will talk a little bit about that in 
more detail. But this environmental study which 
we're starting right now really is a culmination -- 
it starts fromthe work we did in the Alternatives 
Analysis and advances that into significantly more 
detail. 

Why are we doing this? Well, we would 
like to use federal funds, at least a portion of 
the federal funds, to help pay for an extension to 
the Red Line. To spend large amounts of federal 
money on really anything, you need to comply with 
the National Environmental Policy Act which 
requires that you identify potential impacts both 
positive and negative to the environment fromthe 
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construction and operation of a rapid transit 


facility. So we're starting that process tonight 

The purpose of preparing this document is 
both to inform members of the public about the 
likely impacts, but to also help decision-makers 
who will pay for and be responsible for operating 
the line about the impacts and how we mi ght 
mitigate those impacts that are adverse to the 
community. 


Here's a schedule for you, just to give 


you a sense of where the project is and where we 
would like to go. This is a target. It's not 
something that unfortunately | can guarantee for 
you. But we're going to start this evening 
receiving your comments on what you would like us 
to study in the environmental review. We're going 
to study that over the next year and share a draft 
of the Environmental Impact Study at the end of 
2010 or perhaps early 2011. 

At that stage, we need to ask the federa 
government for additional money and for permission 
to begin final design. That's the preparation of 
really the construction drawings. We hope for that 
period to last between 2011 and 2013. At that 
point, we need to have identified all the funds for 
the start of construction. If those funds were 
available and, again, if we got federal permission, 
we would like to start construction in 2013 to open 
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in 2016 


| think this is a realistic schedule. It 
is ambitious. Certainly your support is helpful in 
making that realized. | mentioned that we'll be 
studying the Locally Preferred Alternative which 


came out of the Alternative Analysis Study; but 


there are also three alternatives that will be 
Studied as part of the Environmental Impact Study 

The first is a No-Build Alternative. That 
becomes a point of comparison, so what would be the 
environmental impacts of not doing anything 

The second is a Transportation System 
Management Alternative. It's a long word, but what 
it really means is a lower cost alternative to 
building the Red Line; and, in this case, it would 
be express buses and some improvements at 
95th Street so that those express buses could have 
a place to drop people off 

The Locally Preferred Alternative, there 
are maps in the back and we'll be talking about 
that in more detail. That's an extension of the 
Red Line from 95th Street following the Union 
Pacific Railway with stations at 103rd, 111th, 
115th and Michigan, and a final station at 130th 
[t's an elevated extension, so it's above the 
street level but adjacent to those Union Pacific 
freight tracks. 

And, finally, another alternative in the 
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Alternatives Analysis that performed very well that 


we thought we would include in the environmental 


study aS a point of comparison was an elevated 
extension along Halsted Street. It would be 
elevated above the median of that street. Similar 
four stations at 103rd, 111th, 119th, and 127th and 
Vermont. 

This is a map of the Locally Preferred 
Alternative. As | mentioned, it leaves 
95th Street, travels in the median of I-57, and 
then is an elevated line above the street | evel 
traveling next to the Union Pacific Railroad. It 
ends at 130th and the Bishop Ford, very close to 
Altgeld Gardens 

And, similarly, the Halsted alternative 
which leaves 95th Street, again using the median of 
1-57, travels south elevated above Halsted, ending 
at 127th. 

So we're very interested in your comments 
tonight. Sarah is going to help us with rules on 
how that's all going to work and | will turn it 
over to her. 

MS. WALLACE: Okay. Thank you very much. So 
it's time for the public comment process, and 
want to go over some of the guidelines. 


First of all, so that you know, we would 
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like you to focus your comments on the work that we 
have ahead, which is the purpose and need for the 
project; the proposed alternatives; the proposed 
environmental issues to be examined; and the 
potential environmental effects and mitigation 
measures to be considered. So those should be the 
focus of your comments toni ght 

The guidelines. If you would like to 
Speak and if you haven't done so already, you wil 
need to fill out one of these speaker cards 
Christy will be happy to collect those and bring 
themto me. | will plan to call speakers up in the 
order that | have received them And! will call a 
couple at a time so that you can go ahead and get 
lined up and know where you're coming 

When you come to the microphone, I'd ask 
you first to restate your name so we get that for 
the record. We have a court reporter here who's 
going to be documenting your comments. And we 
would ask you to direct your comments to CTA here 
at the front table. 

You're going to have three minutes to 
comment. And the good news is you're not going to 


have to keep track of the three minutes. We got a 


stoplight here so everyone can see that. When you 
begin your comments, the stoplight will be green 


When you have got about 30 seconds left, the 
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stoplight will turn yellow; and then it will begin 
flashing when you have 15 seconds. So you should 
be able to gauge your comments and know when you 
need to be wrapping up. Once that turns red, that 
means your comment time is up 

We would ask everybody to stick with that 
comment period. The only exception to that is 
anyone who needs translation, we're going to allow 
six minutes because of the time that it takes to go 
back and forth with the translator. So be aware of 
that. 

Tonight, we're really here to hear what 
you have to say. This is your chance for input on 
the process. CTA is here to listen to you. And so 
they won't be responding to your comments in any 
way at this time, but your comments are going to be 
documented in a scoping report 

So that's the process. Hope that's clear 
to one and all, and we're ready to get started 

Okay. We have -- the first couple are 


Helen Rockingham, Derrick Brownlee, and Reverend 


lsaac Hayes. You want to get situated at the 
microphone. And, Helen, please go ahead and 
restate your name first 

MS. ROCKINGHAM: My name is Helen Rockingham 
| would like to say good afternoon to everyone. | 
would also like to give my appreciation to CTA -- 


express my appreciation to CTA for this effort 
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It's been long past due, and there are a lot of 
residents who are going to appreciate having this 
kind of facility available to them 

Myself, |'ma rider on CTA's Red Line 
train and buses at some point in time to work 
everyday. And what | find at 95th Street is that 
the parking is nonexistent and we're always getting 
traffic tickets there. So these lines and the 
proposed parking spaces that would be available at 
the different terminals would be a plus for this 
project to us, to the community, and we appreciate 
that, if the project becomes finalized 

Another thing is I'ma property owner and 
that Pacific line comes right past my home. As a 
matter of fact, |'mthe second house from that 
line, south of that line on Princeton. And the 


environmental impact, | know for the benefit of the 


community, if we have to be relocated, that would 
not be an issue to some homeowners, but CTA's 
obligation to us, when will we find that out or if 
it would be found out in the 2013 year, and how 
would those -- how would those homeowners be 
contacted and at what point, would be my question 
Okay, |'mstill on green. Great. Yes, it 
appears that the preferred route would be the 
Pacific line. | have been bouncing this 
brainstorming with a lot of neighbors, and we see 


Halsted would be the least route for the advantages 
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for the businesses and traffic going to the 
expressway. We just know we will see the benefits 
of it in our neighborhood, and that's the end of my 
comments. Thank you. 

MS. WALLACE: Derrick Brownlee. Derrick 
Brownlee? Okay. Reverend Isaac Hayes 

REV. HAYES: Reverend Isaac Hayes, candidate 
for U.S. Congress in the Illinois 2nd Congressiona 
District, and | just want to commend the CTA for 
taking this step. Certainly | know many residents 
and citizens on the south side have long wanted 
this, and people are happy they will have an easier 


commute to work or to school or wherever they may 


go. And so |! don't need the full three minutes. 
just wanted to commend the CTA, and the residents 
on the south side are very happy for this step 
Thank you. 

MS. WALLACE: Robert Franklin and then 
Charlie Yale. 

MR. FRANKLIN: All right. My name is 
Robbie Franklin. | would like to know if you're 
going to run the El starting at 99th and Eggelston 
are you going to be on that platform on the tracks 
to the Pacific or are you going fromthe west side 
or the east side? And are you going to damage the 
little park that's in there between 99th and 103rd? 

MS. WALLACE: Do you have other comments? 


MR. FRANKLIN: No. That's it. 
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MS. WALLACE: Charlie Yale and then 
Eugene Taylor. Please restate your name 

MR. YALE: J'm Charlie Yale from Citizens 
Taking Action. | work with the unions and | got a 
high seniority. 

It's a wonderful thing that CTA is doing 

right now with that extension. If the economy 
picks up and the recession gets better in the near 


future, where are you going to extend the Red Line? 


How far out may | ask? How far out? The Red Line 
how far out will it go out? How far in distance 
north or south? May | ask, please? 

MS. WALLACE: Right now we're in the public 
comment portion, so we're just listening to you, 
but that's the kind of discussion you can have as 
you are looking at the board 

MR. YALE: Fine. If this works out for the 
public and everybody else, it would be a wonderfu 
thing. Let the economy pick up with the recession 
Right now, it's pretty bad right now. If this 
could be done, it would be a wonderful, wonderfu 
thing for everybody and everybody. | want to see 
what happens. Analyze this 

There's construction going on | heard. 
This | heard. But this could be done by everybody 
and be one good thing for the future. | want to 
see what happens 


MS. WALLACE: Eugene Taylor and Michael Bryant 
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Eugene Taylor? 

MR. TAYLOR: Yes. 

MS. WALLACE: Please restate your name 

MR. TAYLOR: My name is Eugene Taylor, and I'm 


here to represent Developing Communities Project 


We are a faith-based community organizing agency 
that has served the Chicago community areas of 
Greater Roseland since 1986 

ln 2003, DCP began organizing a 
transportation campaign advocating for the 
expansion of rapid transit on Chicago's far south 
Side. DCP through its CTA Red Line Oversight 
Committee, or RLOC, comprised of community 
residents, churches, community |eaders, and loca 
grass root organizations initiated a referendum 
drive in 2004 that resulted in 38,000 votes 
Supporting the extension of the CTA Red Line along 
the Union Pacific Railroad Corridor 

We have come to recognize the critical 
importance of mass transit to Chicago and its 
residents. Fromthe increased exposure to air and 
noise pollution throughout the region to the 
increased travel time imposed upon both workers and 
students, addressing our mass transit service needs 
was and iS paramount to our community's future and 
its quality of life. This community has paid a 
high price for this urban transit dilemma. 


But today is a good day. This day is long 
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awaited by many and fully expected by some, 


expected because the public's desire for economic 
justice and equity in capital spending 
decision-making was reasonable. Yet, its 
anticipation for nearly 40 years has become an 
urban legend 

So, today, we thank the Federa 
Transportation Administration for requiring this 
public hearing, and we thank the CTA, the Chicago 
Transit Authority, for selecting the Union Pacific 
Rail route as the locally preferred route. 

We here today want to register our initial 
public comments as part of the scoping process. On 
September 18th, 16 members of DCP's Red Line 
Oversight Committee toured the Union Pacific 
Railroad route to examine the physical and 
environmental conditions along the corridor 

MS. WALLACE: 30 seconds. 

MR. TAYLOR: The RLOC participants documented 
parkways, homes, small businesses, and tracks and 
so forth. 

Much like the Federal Transportation 
Agency, the DCP Red Line Oversight Committee wi| 
be listening to the CTA's environmental impact 


consultant's statement. Our committee wi| 
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continue our review of the locally preferred route, 
the environmental and engineering requirements 
We'll conduct and assemble additional public 
comments. 

MS. WALLACE: Thank you 

MR. TAYLOR: And thank you 

MS. WALLACE: We look forward to written 
comments for those of you who have more than you 
can say during your three minutes. Michael Bryant 

MR. BRYANT: (Through an interpreter). Hi. My 
name is Michael Bryant, and | have been dreaming of 
this for like a long time. It's amazing how this 
idea is very similar to what | dreamed about. And, 
of course, | prefer the UPR route. You know, 
prefer that very much because at 95th Street 
there's really a lot of traffic there. Like | went 
there and | went to the other meeting and | tried 
to explain, but | just want to know what they're 
going to do for the future. | mean, we discussed 
like what the plans might be. 

| think it's great if the 95th Street line 

could be set up, you know, on 130th Street, and if 
they could add that, that would be perfect. But | 


know the choice -- the decision hasn't been made 


It's a future decision, but | know it's going to be 

a speedy process -- | know it's not going to be a 

speedy process. And there's a lot of things that 
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are going to have to change, but | think the 


environment will change rapidly with the changes 
that are going to be made by the CTA. Thank you 
MS. WALLACE: Okay. Ernest Williams and then 
Lou Turner. Ernest Williams? 
MR. WILLIAMS: Coming. Good evening. My name 
is Ernest Williams, and |'m here on behalf of the 
Golden Gate Community Association 


The one question that | had was when the 


Orange Line was extended southwest to Midway, I'm 
sure that these same studies were done. | think it 
would be -- it would benefit us to talk to some of 


the leaders that helped implement that plan and 
live through the process to see what the line 
impacted and what the community concerns were at 
that time to give us something to compare to if you 
had those feasibility studies that you probably 
started back when that happened so that we can put 
it possibly together. Just a thought. 

MS. WALLACE: Okay. Lou Turner and then 


David May. And please restate your name 


MR. TURNER: Hi. My name is Lou Turner. I'm 
with the Developing Communities Project. You have 
already heard fromthe president of our Red Line 
Oversight Committee 

| think a number of people here already 
know that the Developing Communities Project has 
been mobilizing the community and interest and 
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opinions in the community around this project since 


2003. And we put together a historic referendumin 
2004 in which 39,000 voters in the 9th and the 
34th Ward voted for this very project. And that's 
one of the things that the CTA has included as part 
of the reasons for their selection for the Locally 
Preferred Alternative 

| have a few things and | will submit it 
also in a written form, but in the instructions 
particularly in the introduction to the folder that 
you have here, it says that -- the EIS scoping info 
says that the CTA and the FTA will be preparing the 
EIS. How will the FTA participate in the 
preparation of the EIS? 

Secondly, what weight will public comment 
have in the decision-making process of the EIS and 


the preliminary engineering? 


20 


Thirdly, what governmental agencies wil 
also participate? Because it says public comment 
and governmental agencies or agencies wil 
participate in the scoping process. Will their 
comment and analysis be made public? If so, where? 
| assume the EPA and people like that. What weight 
will their input, that is, the government al 
agencies, carry? And if there's a conflict between 
the input of the public agencies -- excuse me, the 
governmental agencies and the public comment, how 
will these conflicts be resolved? 
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You mentioned the proposal for topics of 


evaluation. One, it seems to me, especially for 
environmental impact that becomes important, is to 
identify brown fields along the route. | assume 
that there is some kind of map somewhere or there's 
Some process at hand in terms of identifying -- 

30 seconds -- identifying brown fields. 

Secondly, if these brown fields are 
identified, | want to know what the process is for 
minority procurement opportunities for mitigating 
those brown fields. 

And, lastly, what are the scoping -- what 


is the scoping analysis going to do in terms of 


21 


identifying transit-oriented development 
opportunities along the route? 

MS. WALLACE: Thank you 

MR. TURNER: Thank you 

MS. WALLACE: David May and Harry Brooks 

MR. MAY: I'm David May. I'm here speaking as 
an individual. | think it's a very valuable 
project for underserved communities here on the 
south side, and | think these extension projects 
are great in terms of leveraging the existing 
facilities. 

The cost estimates | have seen for the LPA 
seem very high compared to similar projects that 
have been built in other countries. CTA has a bad 
record in terms of managing large construction 
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projects, and | recommend that you look at the Army 


Corps of Engineers' Early Contractor Involvement 
Process; P3 processes being used in Alberta and 
Ontario; FDoT's recent 1-95 procurement; and how 
BART is doing the Oakland Airport Connector 

In looking at this extension, | thought 
the design criteria that should have been used 
would be to maximize the number of customers living 


within a half mile of a station. So you need more 


22 


stations and you need the routes running through 
residential neighborhoods; avoiding overlapping 
coverage with METRA; using existing rights-of-way; 
running on ground as much as possible; and serving 
Chicago State and Olive-Harvey 

| think a preferable way to design this 
thing which | think you should consider as one of 
your alternatives is a one-way loop, a 9 and a half 
mile long loop, one-way loop, instead of your 
5 mile two-way design could give you seven 
stations, for example, at Ford and Rhodes, 103rd 
and Dauphin, 111th and Langley, 115th and State, 
114th and Halsted, 107th and Racine, and |-57 and 
Halsted which would serve many more people within 
walking distance in your design. 

lt would give you 2 miles on ground in the 
Bishop Ford right-of-way. It would give you 
2 miles on ground on the |-57 right-of-way; 1 mile 
on ground on the abandoned railroad right-of-way; 
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and 3 miles on ground in the excess railroad 


right-of-way, all which are great improvements 
compared to your mostly elevated, very expensive 
guideway design. Thank you 

MS. WALLACE: All right. Harry Brooks and 
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William James. Harry? William, you will be after 
MR. BROOKS: Good evening. One of the things 

that needs to be done immediately is something to 
relieve the bus turn-around at 95th and the 
Dan Ryan, because the number of buses that go in 
and out of there, they have outgrown that terminal 

When | was coming here this evening, 
happened to get there in just one of those rare 
moments. J|'msure it was like a perfect storm 
All the bus lines, CTA and PACE, plus a Greyhound 
all were in the station at the same time. And that 
was interesting to watch, but it caused quite a 
traffic jam 

So | would hope, of course, when this 
extension is put in that some of those lines that 
go up to 95th Street now would go to the new 
stations or that something be done somehow, even 
though it's kind of landlocked, to expand the 
terminal because you get all -- you get everybody 
in there at the same time and it just doesn't work. 

The 111 bus that | took to get over here 
stops behind the Number 106 bus, for example. And 
the Chicago Police Department decided to park a 
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paddy wagon next to where the Number 106 takes some 


24 


recovery time. So | wasn't late or anything, but 
we had to sit there until it was time for the 106 
to leave, and there were a couple of other buses 
that were trying to get out 
Now that particular problem could be dealt 

with if CTA told the police that they would have to 
park large vehicles elsewhere. But something stil 
needs to be done now and in the future for that 
95th terminal because, as | said before, and |'m 
repeating, | know, if everybody is in there at the 
Same time, it's not working. Fun to watch, but I'm 
sure it's not fun for the drivers 

MS. WALLACE: Okay. William | ames. 

MR. | AMES: Okay. My name is William | ames 
l've lived in Roseland all my life 

MS. WALLACE: Could you please speak into the 
microphone? 

MR. JAMES: Yeah. | came here as a teenager 
l'mvery familiar with Roseland, all parts of it. 
| have lived all over the community 

| have also lived near train tracks 

Where I'm at presently, I'm near that Union 
Pacific. My concern is noise, vibration, property 


damage. What happens is these trains roll past. 
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Right now, there's a group in our community trying 


to stop the whistle blowing of the train there 


Okay. They're not very successful. They have been 
Campaigning for years. It's not stopping. The 

train is still blowing the whistle. The noise goes 
on. | lived there 20 years. I'm now oblivious to 


it. Other people are not 


With a CTA train running down your 


mysteriously preferred location -- | don't know who 
prefers this -- |'m going to have constant noise. 
l'mtelling you now, | don't want you. Go away 


Go down Halsted 

| have another issue there. With these 
train tracks and these stations, I'm going to get 
dirt. I'm going to get crowds there that | don't 
want in my backyard. | live very close to 103rd 
| don't want you in my backyard. | don't want you 
crawling through my yard going to the train 
station. It's an issue for me. Okay? 

Another thing that disturbs me is that 
through these vibrations, they damage the 
foundations to your homes. Many people who live 
close to this train have cracked foundations. CTA 


is going to come, they're going to build their 
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little train, you're going to go ahead about your 
business, |'m going to be stuck with damage, more 
home damage. Okay? | don't want it. These are 


just issues that concern me. 
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You're only going to build on one side of 

the track. Many people are thinking that they're 
going to get money through eminent domain. You're 
going to come in and pay them and they're going to 
move off happy. But there's two sides of that 
track. When you build that train, elevate it, it's 
going to be running through some of your bedrooms 
That train is up over your head. Only one side is 
going to get paid. The other people are going to 
get stuck. And | think we need to keep this in 
mind. This is not about money. This is about 
where we live and about our comfort. Thank you 

MS. WALLACE: Are there other folks who would 
like to comment this evening? Okay. We're going 
to be available until 8 o'clock to take comment if 


additional people come in or you decide you want to 


comment. 

For those of you who don't, Iet me go over 
a couple of things. If you want to leave, you can 
leave. If you want to spend some more time at the 
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board, you are welcome to do that 

So, again, tonight the verbal comments 
were reported by our court reporter. There's other 
ways that you can submit your comments. So you can 
write comments and place it in the box over here 
You're welcome also to mail your comments to the 
contact and contact information listed here. You 


can e-mail or you can fax your comments. 
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We also encourage you to keep updated on 
what's going on with the project, and a couple ways 
to do that, one is to regularly go to the Web site 
that you see here on the screen or you can join the 
e-mail mailing list by writing to Darud 
So thank you so much for your input this 
evening. We appreciate it. And, again, we'll be 
available for comment until 8. 
(Whereupon, there were no 
further speakers.) 
(Public Hearing adjourned at 


8 o'clock p.m.) 
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STATE OF ILLINOIS ) 
) SS: 
COUNTY OF COOK ) 


ANNA M. MORALES, being first duly sworn, 
On oath says that she is a court reporter doing 
business in the City of Chicago; and that she 
reported in shorthand the proceedings of said 
Public Hearing, and that the foregoing is a true 
and correct transcript of her shorthand notes so 
taken as aforesaid, and contains the proceedings 


given at said Public Hearing. 
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Certified Shorthand Reporter 
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CHICAGO TRANSIT AUTHORITY 
PUBLIC HEARING 
"RED LINE EXTENSION 
CONNECTING 95TH STREET STATION TO 130TH STREET" 
September 24, 2009 


STENOGRAPHIC REPORT OF PROCEEDINGS 
had in the above-entitled matter held at the 
Woodson Regional Chicago Public Library, 9525 South 
Halsted Street, Chicago, Illinois, commencing at 


6:48 o'clock p.m 


PRESENTERS 

MR. DARUD AKBAR, Government & Community 
Relations Officer, Chicago Transit 
Authority 

MR. JEFFREY BUSBY, General Manager 
Strategic Planning, Chicago Transit 
Authority 

MS. SARAH LAYTON WALLACE, Moderator 


Reported by: Anna M. Morales, CSR, RMR 
License No.: 084-002854 


(Whereupon, the following 
proceedings commenced at 


6:48 o'clock p.m.) 
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MR. AKBAR: Good evening, everyone. My name is 
Darud Akbar. J'mwith the Government & Community 
Relations Department at the Chicago Transit 
Authority. | want to welcome and thank everyone 
for coming to the Red Line -- this is actually our 
second public scoping meeting. So | want to thank 
you for coming out this evening 

|'m going to turn things over to Sarah 
Sarah is going to talk to us about tonight's 
agenda, and then we're going to go into a brief 
presentation and come back to Sarah to explain what 
our rules and regulations are for this evening. So 
thank you once again. 

MS. WALLACE: Great. Good evening. Before we 
get started, | want to check, is there anybody in 
need of Spanish translation? Okay. So we have 
that service if anyone is in need of that. 

As you see from our agenda this evening, 
we've just completed the open house portion of the 
meeting. In just a moment, I'm going to turn it 


over to Jeff Busby, and Jeff is going to give a 


brief presentation on the project, and then we're 
going to go into the formal public comment period 
of the meeting. And right before we do that, | 

will walk through some guidelines. We are going to 
be limiting comments to three minutes. So be 
thinking about that now as you are composing your 


thoughts, those of you that are speakers. | wil 
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go over some other things to get us on track 
After the public comment period, then we'll go over 
Some next steps and adjourn the meeting 

And | do want to note that if we conclude 
before 8 o'clock, you will be, you know, free to 
leave if you want at that time, but we are going to 
stay here and available for anyone who arrives and 
still wants to comment. So we'll! remain here unti 
8 o'clock for sure 

So with that, Jeff will provide a 
presentation. 

MR. BUSBY: Hi. Thanks for coming out again. 
l'mjeff Busby. | work in the Planning Depart ment 
at CTA. 

| wanted to give you a background on where 
we are on the Red Line Extension. Really, the idea 


for bringing the Red Line further south has been 


around for a very long time. In the 1960s, when 
they were building the freeways, they left space 
for a Red Line Extension; and, recently -- and this 
is not a new problem -- but recently the CTA has 
started a study called an Alternatives Analysis 
and that study is intended to look at a whole range 
of transit options to try to improve some of the 
transportation problems south of 95th Street 

Many of you are aware, if you take CTA, 
that the 95th Street station is very crowded 


There's lots of buses going there and there's lots 
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of delays associated with getting there. So people 
have very long trips sometimes to get to the 
existing station. 

So what we could accomplish with an 
extension of the Red Line is shorter and faster 
trips for people to get to CTA services as well as 
solving some of those congestion problems at the 
95th Street station 

As | mentioned, we started this study in 
2006. We looked at a whole range of options and 
identified a couple of options which we're going to 
talk about tonight which we're advancing into this 


next step. Part of the Alternatives Analysis 


included public involvement. So we've been to 
Woodson Regional a couple times and actually had a 
series of other meetings -- three rounds of 
meetings with six total meetings prior to this 
leading up to tonight's recommendation 

The local -- I|'msorry. The Alternatives 
Analysis ended in August when the Chicago Transit 
Board adopted what's called a Locally Preferred 
Alternative. It's the one option that, resulting 
fromthe study, looks to be best at solving the 
problems we've identified, and that is an extension 
of the Red Line, following or running next to the 
Union Pacific Railroad at about 400 west. I! wil 
show you a map in a moment 


So tonight's meeting starts the 
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Environmental Impact Statement which very much 
relies on the previous work we completed in the 
Alternatives Analysis. 

So what's an Environmental | mpact 
Statement? The CTA is hoping to use -- to ask for 
federal money to pay for a portion of the 
extension; and any time you use federal money for a 
large project, you have to comply with the Nationa 


Environmental Policy Act. And the Nationa 


Environmental Policy Act, or NEPA, requires that 
the CTA in a public setting identify and evaluate 
the potential impacts of both building an extension 
and operating an extension for the Red Line 

And the idea here is to help us make 
decisions about the environmental impacts and where 

and they're both positive and negative 
environmental impacts -- but where we identify 
negative environmental impacts, come up with 
potential ways to mitigate those, make them less 
adverse, 

This is a schedule which gives you an idea 
of where we're headed. As | mentioned, we're 
starting the environmental process tonight with 
these scoping meetings. We had a meeting, very 
Same presentation, a couple of days ago on the same 
Subject. We're receiving input on what we should 
Study in this environmental process. 


We'll come back to you next year with the 
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results of the environmental process in what's 
called a draft EIS, a draft Environmental Impact 
Study, and that's your opportunity to review both 
the impacts we've identified and what we proposed 


to mitigate them 


At the same time, we're going to be asking 
the federal government for additional funds and 
permission to start more detailed engineering 
That's called preliminary engineering on this map. 
We think that process would take about two years 
And so by 2013, we would need to have identified 
all of the money, both the federal and the 
nonfederal share, to fund the extension, and we 
would need federal permission to begin the final 
design. 

2013 would be the year in which we would 
start construction. We show a three-year 
construction period; and the Red Line Extension 
opening for operation in 2016. 

It's important to point out that this is 
our targeted schedule. It's not something we can 
guarantee. There's a couple of reasons for that 
As | mentioned, we rely on additional funding from 
Washington, D.C., to continue these studies, and we 
also rely on permission fromthe Federal Transit 
Administration. But we think this is an achievable 
target and we're going to pursue it 


We're going to study alternatives, project 
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alternatives in the Environmental Impact Study 


This is a list of them The first alternative is a 
No-Build Alternative. It's really important as a 
point of comparison. What this alternative is is 
what would be the impact to the environment of not 
doing anything? 

We're also going to study what's called a 
Transportation System Management Alternative 
That's a very long name, but what it means is a 
lower cost alternative to building a rai 
extension. In this case, it would be an express 
bus service with limited stops; some technology to 
help speed the buses down the road through giving 
them priority to traffic signals; and a pretty 
Significant expansion of the station at 95th Street 
to make the buses in that corridor work better as 
well as accommodate new buses in this alternative 

We also will be studying what's called the 
Locally Preferred Alternative, an extension of the 
Red Line following the Union Pacific rai 
right-of-way, an elevated extension, | should point 
out. 

And we have identified a fourth 
alternative which is also an extension of the 


Red Line but follows Halsted Street 
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Let me show you a map of the Locally 
Preferred Alternative. So starting with the map on 
the left, the Red Line would run south from 
95th Street in the middle of the 1-57 highway, and 
then it would climb up out of the highway and run 
elevated at about 400 West Eggelston Avenue and 
would travel next to the Union Pacific rai 
right-of-way all the way south to 130th. It would 
make four stops. The stops are at 103rd, 111th, 
115th and Michigan, and 130th and the Bishop Ford 
Expressway close to Altgeld Gardens 

We're also showing two options here, the 
reason there's two dotted lines. We have a choice 
of being on the east or the west side of the 
freight rail tracks. 

The Halsted alternative is a similar link. 
lt runs about a half mile to the west. So, again, 
the train would use the median of the expressway, 
1-57, traveling south. When it gets to Halsted 
Street, it would go into the air and run down the 
middle of Halsted Street, above the street. It 
would make four stops again at 103rd, 111th, and 
119th, and at Vermont which is about 127th 


This is an elevated structure. The 


columns to support the elevated structure would be 
made of concrete most likely and be placed in the 
median of Halsted Street 
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So those are our four alternatives. We 


are interested in your comments tonight. I'm going 
to turn things over to Sarah to give you some 
instructions on how we're going to receive those 
MS. WALLACE: Okay. It's time for the comment 

portion of our meeting; and, as promised, | want to 
go over a few things with you 

Because we're working on this 
environmental study, there are sections that we 
need to write and we need your input in order to do 
that. So we would ask you to focus your comments 
tonight on these areas: The purpose and need for 
the project; the proposed alternatives; the 
proposed environmental issues to be examined; and 
the potential environmental effects and the 
mitigation measures to be considered. So those are 
the areas we specifically need your input. 

Some guidelines. If you haven't done so 
already, please submit a speaker card, and we can 
collect those and they will be brought up front 


l'm going to call speakers by name. ! wil 


probably call several at a time so that you can get 


lined up and prepared to speak. Here's the mic you 


will use, the standing mic on that side 
The first thing you will want to do is 
restate your name. | may not get the pronunciation 


right, and we want to make sure that we have that 
right for the record. We've got a court reporter 
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here that is going to be documenting your comments 


You'll have three minutes to comment. The 
good news is you're not going to have to try to 
keep track of where you are in that three minutes 
We have this stoplight here that is going to assist 
you in that process. So once you start, we'll turn 
that on and the green light will turn on, and that 
lets you know that your three minutes are starting. 
Once you have 30 seconds left, the light will go 
yellow. And once you have 15 seconds left, the 
light will be flashing yellow. So that kind of 
helps you gauge wrapping up your comment. And once 
it turns red, that means your comment period is up 

So we would like everyone to keep to the 
three minutes so that we can keep things moving and 


we're hearing from everyone who wants to speak 


tonight. 
11 
Because we're here tonight to hear from 
you -- that's the whole purpose of the meeting is 
to hear your comments -- CTA is not going to be 


responding to your comments tonight. We're going 
to be listening. We're going to be documenting and 
all your comments will be documented in the report 

So we would ask you to -- there are two 
folks fromthe CTA here. We would ask you to 
direct your comments to them, but do, again, keep 
an eye on the light. 

So our first speakers up: Thomas Brown, 
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Senior, followed by Rob Kelsey, and |! believe this 


is McClellan. So are those folks here? 

Yes. And | do want to remind everybody, 
if you haven't done so already, turn off cel 
phones or pagers or at least change the setting to 
vibrate so that we don't cut into people's time 
that are speaking 

Could Thomas Brown, Senior, please 
approach the microphone? Go ahead 

MR. BROWN: Again, my name is Thomas Brown, 
Senior. | live directly in the area where the 
proposed train will be built and constructed. My 


comments center around myself as well as my 


neighbors. JI'mright on 325 West 99th Place 
directly in front of Wendel! Smith Park, and most 
of my neighbors are senior citizens. 

So in the environmental study, | would 
like for you all to take into consideration the 
fact that a lot of the homeowners are senior 
citizens and the fact that we would want -- we 
don't want to be -- they don't want to be disrupted 
unduly, and just to take those factors into 
consideration in the environmental study, as wel 
as Wendell Smith Park is a park that is utilized, 
and also to look at, in addition to what you're 
already studying, the noise impact and the safety 
impact of that park. 

Another comment | would like to make is 
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the fact that the proposed plan going down 


Eggelston Avenue, it's very residential, and 
there's definitely some concern about having a 
commuter line directly through the resi dentia 
corridor that's there. Those are my comments 
Thank you. 

MS. WALLACE: Thank you. Rob Kelsey, and then 
McClellan, and then Dorothy Boyd 

MR. KELSEY: Good evening, everyone. My name 


is Robert Kelsey. I'ma Chicago Public Schoo 
counselor. | work in the West Pullman area, 


Gompers Fine Arts Option School 


As a counselor, | fill out numerous 
applications, help students fill out applications 
for high school. And being an educator, | also 


recognize that a number of students don't get 
downtown unless it's a field trip a lot of times. 
So this new Red Line or -- I'm not sure exactly 
what this -- Red Line Extension will be helpful in 
a lot of aspects 
| heard the speaker before me. He had a 

lot of excellent concerns there, but | think 
there's also some advantages for some of our 
younger people. So that's my comment. Thank you 

MS. WALLACE: Okay. McClellan? Could you 
state your name and speak directly into the mic? 

MS. McCLELLAN: Gina McClellan. | have three 
concerns. The lighting around the tracks that are 
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going to be made, and | was hoping that we could be 


able to see some kind of visual, what this was 
going to look like, but for security reasons, wil 
it become dark like the El stations down by Lake 


Street? That was a question. 


The construction time, how long is this 
going to take, 2016? And then once you start, what 
does it do to me? Is it going to be three, four 
years where I'm going to be inconvenienced where 
can't even get into my home since I'mright off of 
Halsted Street 

|'m concerned about the noise level that 
will have to live with the trains going constantly 
|'m concerned that the parking lot that you're 
going to put there, when it's filled, that | can't 
park on my block because I'm one block off of 
Halsted. So are those things being taken into 
consideration, too? 

MS. WALLACE: Okay. Dorothy Boyd, Lou Turner 
and Ben Christy 

MS. BOYD: My name is Dorothy Boyd. My concern 
is the families on Eggelston Street; | need to know 
if they're going to be relocated. We don't want to 
be relocated 

| want to know how the property value, how 
will that affect us? And | want to know about the 
incoming traffic that this is going to cause 

There are a lot of seniors in our area, 
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and we do not want to move. We already have that 


train that goes down Eggelston. It keeps up a lot 
of noise. We need another batch of noise like we 
need two heads. I'mnot seeing this. 

MS. WALLACE: Lou Turner, Ben Christy, and 
John Paul J ones. 

MR. TURNER: Hello. My name is Lou Turner 
|'mthe Public Policy Director for Developing 
Communities Project which is a project for the last 
six years. 

My concern is really just singular 
tonight -- | spoke on Tuesday -- and that's the 
impact, the positive impact, the collateral 
benefits that this project could have for the 
residents in Altgeld Gardens, 130th Street, which 
is where the Red Line Extension would end 

Back in 2005, we did a study which showed 
that of all the households in this area, one out of 
four of these households don't have or don't own an 
automobile. That's the same as the 9th Ward in 
New Orleans; and were the same kind of catastrophe 
to hit, we would have the same kind of crisis of 
this community that we saw in New Orleans at the 
time of Katrina 


| think that given the history of 
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transportation planning, in big cities like 
Chicago, where very often minority communities have 
been more the victimthan the beneficiary of 
transportation planning, this is an opportunity 
and, particularly out of Altgeld Gardens, to really 
provide access to one of the most isolated 
communities in the city. This is an opportunity to 
use transportation planning to provide benefit 
rather than victimization of a minority community 

So | would ask that the Environmenta 
Impact Statement look at the environmental impacts 
that would be for the residents at Altgeld Gardens 
and the fact that Altgeld Gardens is an area that 
has high toxicity; a lot of waste sites surround 
the area. It is one of the highest levels of 
cancers in the city amongst any group of people 

And so with the construction of this Red 
Line Extension, it seems to me that one of the key 
environmental impact factors or areas of analysis 
should be the impact that the construction of the 
Red Line Extension would have on mitigating the 
toxic degradation out at Altgeld Gardens and the 
opportunities that would provide for a very 


isolated community. 


So, again, | urge that CTA really focus 
singularly on Altgeld Gardens and really push the 
LPA, the Locally Preferred Alternative, which is 


the one that would go to 130th Street. None of the 
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impacts that are mentioned here, a number that 
others can think of were mentioned, would really be 
mitigated by the other alternatives. Only the 
alternatives, the LPA going down to 130th Street 
near Altgeld Gardens would really impact favorably 
these communities in these areas. Thank you 

MS. WALLACE: Ben Christy, then John Paul Jones, 
then Donald Miller. 


MR. CHRISTY: Yes. J'm Ben Christy. | don't 
live in the area. Instead, | use the Red Line to 
get to the area. In fact, | didn't go to the other 
impact study because | couldn't -- you know, I'm 


Sure there's a bus that gets by there; but 95th, 
95th station, what bus to use and everything, 
just didn't do it. So that's why I'm here today 
instead of Tuesday 

| actually do live right next to the 
Red Line by Berwyn. Come on by and say hi. The 
noise of the train, hey, it's a train. When | grew 


up, | lived a block away fromthe train. Now | 


live just across the alley froma train. Yes, it's 
a noise. You get used to it. So don't worry too 
much about that 

The thing |'m worried about is the TV 
reception every time a train goes by. With this 
new better TV? No way. Anyway, that has no effect 
with this group. 


What | see on the alternatives here is 
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that there are people in the Halsted area that 
don't want their train down Halsted; but, if 
wanted to get to Halsted there, | would use the 
train to get to your businesses 

The plan -- the LPA, which is not the 
Halsted, does have the positive that it could help 
bring people in from out of state if we have enough 
parking, park-and-ride spaces. So | would expect 
you to decide how many park-and-rides you want and 
then triple it. 

Other than that, we need more trains. For 
years, we've needed more trains. Some people wi| 
be discomforted by the building of them, but don't 
let that keep us from plowing ahead. They have 
said for years that they expected to extend this 


but they haven't 


MS. WALLACE: 30 seconds. 

MR. CHRISTY: So please give us -- give us our 
ride, extend it as much as possible. Thank you 

MS. WALLACE: John Paul Jones, and 
Donald Miller, and Thomas J undanian 

MR. JONES: I'm John Paul Jones. I'man 
organizer for the far south region, also a resident 
in the Englewood District. For 50 years, I've been 
involved in organizing and urban planning, and 
have seen a significant value in the Union Pacific 
Railroad corridor. And if you look at the far 


South region, they have always had a challenge of 
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public and private -- the investment. That Union 
Pacific corridor provides a venue where you can 
begin to introduce to the community, a very urban 
community, a whole new set of ideas and investment 
around transit and developing that and turn that 
corridor, provide venues so that the end of the 
station can add value to the property, at the same 
time, give greater access to the greater part of 
Chicago. 

Also, from Englewood, we've always had 
challenges with getting transportation to jobs; and 


with the Union Pacific Railroad corridor, again, 


20 


you can begin to hire a lot more people, connect 
with the south suburban communities that are going 
to have job growth, much more than you get in 
Chicago during the economic downturn 

But, also, the environmental impact piece 
that we're concerned about and want to speak to 
tonight, that corridor, much like rail corridors 
throughout my community of Englewood, areas where 
there's always a decline of public investment and 
through the years you had accumulation of blight 
if you look at that corridor, you look at a 
corridor that is over ran with many forestries now 
There's open space that's been denied any rea 
attention for many, many decades 

So it's an opportunity for you, the city 


and the community, to kind of think through how do 
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we use these corridors more wisely and 
Strategically to improve our community, encourage 
reinvestment, and increase the travel time for us 
to get to work or recreation and other venues 

So it's areal plus for the region more 
than a negative. | would want to encourage that 
more -- Supporting what the person said from 


95th Street corridor. Certainly, we want to be 


21 


careful and considerate of the residential impacts. 
We want to be very careful of the impact to the 
brown field districts, but also opportune as 
possible relative to the eroding issues. We 
certainly want to be helping the community 
anticipate and remediate any particular eroding 
problems that may occur in some of these wooded 
areas that have been neglected for 30 or 40 years 
So we want to use that opportunity to work 

more closely with any governmental plan to figure 
out ways to impact the environmental impact on the 
roads maybe through this reconstruction strategy 
Thank you. 

MS. WALLACE: Donald Miller, Thomas J undani an, 
and Lori Baldwin. 

MR. MILLER: Thank you. My name is 
Donald Miller. | heard a lot of complaints 
concerns, rather, about the environment and the 
noise and how the train would sound coming through 


the communities. But this is dealing with rail. 
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think we should take a model from some of the rails 
that run on the north side. You know, you are 
going to have these type of problems. 


What we are trying to do is get a system 
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that would fit our community, that would be 
accessible for us to get in and out of our 
community efficiently and safely. And | would 
think the transit people should look at the highest 
concentration of the population, where could -- the 
highest volume of population and let the train be 
used in that corridor, in that area where the 
population would be affected the most 

And | think it's an excellent idea because 
the south side of Chicago needs a little bit more 
of a public systemin our community, and I'm for 
it, and | hope that it happens very soon. Thank 
you. 

MS. WALLACE: Thomas Jundanian, Lori Baldwin, 
and then Bradena Thomas 
MR. JUNDANI AN: Good evening. My name is 

Thomas Keith Jundanian. I'mthe third generation 
owner/operator of an 85-year-old Roseland- based 
business. l|'ma Roseland boy, born and raised 

| have a different perspective on this 
than maybe some, having grown up in this community 
and having our family business based here all the 
time, all those years. I'monot 85, but -- don't 


rush me. 
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On the heels of Donald's comments, | too 
kind of feel like the south side of the city has 
been a very neglected location in our beautiful 
metropolis, and it would be -- | think either one 
of these plans are going to be a positive thing for 
us. I'mnot qualified to say which one is going to 
be better than the other 

Initially, | was surprised to find out 
that the LPA was the preferred alternative with 
more public support because it seems that it's 
going to disrupt some lives, some memories, some 
households if it occurs on the east side of the 
tracks. If it's on the west side of the tracks, | 
know from my own childhood and playing in some of 
those empty lots, there's more industry over there 

My business is located on Halsted Street 
at 116th Street. It's the K. A. Pridjian rug 
store, that big old rug store there on Halsted 
Street. So one of the concerns that | would have 
as a business owner having seen long construction 
projects mean the demise of some businesses that 
have been interrupted with their traffic flow. 

What have previous construction projects 


like this and studies that have gone on indicated 


24 


Page 21 


10 
11 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 


APPENDIX K_Red Line Transcript 09-24-09 Woodson 
with those businesses? How are they impacted? | 


have got nothing to base this on. When this 
trestle goes up on Halsted Street, what is it going 
to look like? It's probably going to be concrete 
Jack and | were talking outside. Would it be 
something that's attractive? Will the elevated 
tracks all the way down Halsted Street create a lot 
of dark shadows, a lot of shadowing areas where 
people can congregate and do things that are not in 
the best interest of the community? Will the 
trestle be placed where garbage and other debris 
and litter accumulate? Will it be a blight to 
Halsted Street? 

As far as bringing people down Halsted 
Street, yeah, it will. The stations are going to 
be -- you know, 111th and 119th are a mile apart 
So that's still quite a ways to try to get to one 
of the businesses. | was chatting with a lady who 
also has a building at 108th and Halsted. That 
kind of encapsulates some of my concerns. | think 
either one of these things are a positive thing for 
the south side, whichever is best for our city and 
our community. Thank you. 


MS. WALLACE: Lori Baldwin, and then 
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Bradena Thomas, and JoAnne Guillemette. 

MS. BALDWIN: | am Lori Baldwin, and I'm 
representing the West Chatham community and the 
Park Advisory Council of that area, but I'malso 
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part of the Red Line Oversight Committee 


| would just like to interject that I'm 
thanking the FTA for requiring this public hearing 
as well as CTA for selecting the Union Pacific 
Railroad as the locally preferred route, 
particularly, because this route will give the 
greatest need and take care of a lot of the needs 
of disparity that we have had in that community for 
a very, very long time on the south side of 
Chicago, to give us more transportation options; as 
well as we have had the opportunity on 
September 18th, some of the members of DCP Red Line 
Oversight Committee toured the entire Union Pacific 
Railroad, and we examined the physical and 
environmental conditions and the impact along the 
corridor, and we found that there are documented 
parkways, homes, small businesses, and tracks of 
forestry along that route 

However, most of that route, as has been 


stated before, is open space, and so this would be 
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a great asset to the community. Also, because of 
the need for us to have transportation in this 
area, and it's been such a long, !ong time, this is 
the area that | think the city should be focusing 
on much more than some of the other options 

We also looked at the environmenta 
impact, and this provided greater access to a 
number of residents. And also this route had less 
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environmental impacts in terms of conditions and 


areas and the taking of homes 

So |, again, just want to encourage you 
and let you know that the community will benefit 
fromthis new development. Thank you. 

MS. WALLACE: Bradena Thomas and then 
JoAnne Guillemette. 

MS. THOMAS: My name is Bradena Thomas. | am 
concerned as a senior living in the area. In fact, 
l'mright at 97th and LaSalle which is where 94 and 
57 split. 

My concern is whether or not there would 
be an elevated track right behind me or whether 
it's going to be recessed? 

Also | have a business, a building on 


Halsted at 108th. Now is this going to be an 
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elevated structure which would darken, you know 
the area? So that is my concern for both. But 
definitely wouldn't want an elevated area looking 
out of my backyard. That's my concern 
They do need transportation to the south 

because 95th is extremely congested, and |! realize 
that; but, hopefully, | wouldn't want to have to 
move. Thank you. 

MS. WALLACE: JoAnne Guillemette 

MS. GUILLEMETTE: Good evening. My concerns 
have been previously stated by several others, but 
to say it as succinctly as possible, my concern 
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would be for the increased foot and vehicle 


traffic; the increased debris; as well as the 
increased crimes that would follow a structure like 
this. 

| have lived near the Red Line and | know 
that it also -- because of the activity and 
vibration of the ground, it increases the presence 
of termites and other rodents. And when you're 
dealing with termites, you're talking about the 
destruction of homes; and, to prevent it, 
homeowners would incur tremendous expense on a 


yearly basis to ward off the termites. So that's 
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an extreme concern for me. And | would hold that 
for other homeowners as wel | 

Further, who would bear the maintenance 
expense of this extension? Because the homeowners 
nearest the tracks, are their property taxes going 
to increase? 1s their property value going to go 
down? And what mechanisms are being put in place 
to address these issues? Because it's my feeling 
that you're going to go ahead with this in spite of 
what we say. And especially if we should be 
successful with our bid for the Olympics, this is 
going to be a major development. It's going to be 
pressed forward, and the residents need to know the 
true impact on themin terms of dollars and cents. 
Thank you. 

MS. WALLACE: Could you please restate your 
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name for the record? 


MS. GUILLEMETTE: JoAnne Guillemette. 

MS. WALLACE: Thank you. Are there any other 
speaker cards? Gwendolyn Rice and then 
Barry Finkel 

MS. RICE: My name is Gwendolyn Rice, and 
work for Developing Communities Project which has 


been working with this issue for six years 
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MS. WALLACE: Could you get little closer to 
the mic, please? Thank you 
MS. RICE: But | think I'm coming froma more 

personal point of view, because all the other 
issues have been talked about 

For the last | won't say how many years of 
my working life, | have worked in one way or 
another with residents of Altgeld Gardens as a 
counselor or aS a recreation worker or just simply 
Knowing children who live there or adults who live 
there. And | remember and | just -- my mind was 
refreshed on the way in when one of the workers 
outside mentioned that she had lived in 
Altgeld Gardens and she remembered having to take 
the PACE bus into Chicago and then taking a CTA bus 
and then finally getting to the Red Line 

But | remember also having to take kids 
home at night because the transportation was not 
available for the kids to take advantage of the 
amenities in Chicago. | remember many times having 
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to do that, even in the afternoon having to do 


that, which | didn't mind doing because |! could do 
it. But their parents may not have always been 


able to do that, provide the access. 
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This project is going to provide access to 
what is a transit disadvantaged community. We are 
kind of in competition with other lines throughout 
Chicago that are going beyond the city limits. On 
the south side, there's nothing that goes to the 
city limits. And | really say that we must take 
that Locally Preferred Alternative through to 
130th Street. | don't think there's an 
alternative. That's the only option 

| don't know what else to say, but I just 
am passionate about the fact that you're going to 
Altgeld Gardens, an isolated community that is not 
outside of Chicago. It is in the Riverdale 
community area of Chicago -- not in Riverdale, 
lllinois -- and it's important that the CTA go at 
least to the city limits to serve its constituents 
lt will also serve people who live in the suburbs 
who commute to Chicago who will have a chance to 
park and ride and ride downtown and eliminate a lot 


of pollution. 


Again, | just want to speak on behalf of 
the residents of Altgeld. I don't live there, but 
| have been there many times. | have worked there, 


and it can make a big difference in providing an 
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opportunity for people to have access, to be able 
to be exposed to the larger community. As the 
teacher said earlier, people generally who live in 
transit deserts do not get out and understand 
what's going, and it would cut down on violence and 
cut down on a lot of other factors. Thank you 

MS. WALLACE: Thank you. Barry Finkel. If 
there is anybody else who wishes to speak, send 
your speaker card in. 

MR. FINKEL: My name is Barry Finkel. | have 
been a resident of the Beverly area, 103rd and 
Western, since 1951, and | take the Red Line 
downtown at least once a week. I see at 
95th Street station lots of PACE buses coming in 
fromthe south suburbs, and | think an extension of 
the Red Line would help in getting those buses 
to get the train and not have to come all the way 
to 95th Street to service those people 

We're talking here about public 
transportation, and | see in all the alternatives 
there's talk of park-and-ride. It seems to me, and 
| have sort of a disagreement with some of the 
speakers, but it seems to me that if we have good 


feeder bus lines into the stations, there's no need 
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to have a large park-and-ride facility at each 
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Station. Maybe at the farthest station. But | 
don't see really a need, for example, a big 
park-and-ride station at 103rd and Halsted 
There's no roomthere for a park-and-ride, and 
don't see any need for it. Thank you 

MS. WALLACE: Alice Harper-J ones 

REV. HARPER-J] ONES: Good afternoon. | am 
Reverend Alice Harper Jones. |'mthe Dean of 
Cluster 6 of Chicago Metropolitan Association of 
the United Church of Christ and represent about 
13 churches on the south side. And |I'malso a 
member of the Chicago State University Alumni 
Board, and so |'m speaking, commenting on two 
things. 

The first one is our churches. There are 
people who live on the far south side who will have 
better access to the church, being able to get 
there and to get back home again, especially those 
who do not have cars or sometimes you wake up and 
the car is not working. So | think that would be 
positive for those people 

Also, from Chicago State University. I'm 


thinking in terms of our academic programthat we 
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have there, it would be better accessible to many 
many people; and those young people that we're 
trying to attract to the university would certainly 
be able to have access to and fromthe university 


Especially if a person is working, they can come in 
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the evening to attend the university and be able to 
go back home again without having to, you know 
wait for buses and everything on 95th Street 
because Chicago State is very accessible to 
95th Street right there 

My concern is that -- one of the proposals 
| looked at, the Halsted Street would stil 
there's still a gap it seems like from Halsted 
Street all the way to the Altgeld Garden projects 
there. So in constructing, you know, that Halsted 
Street project -- and |'m kind of leaning toward 
Halsted because you're not destroying homes. But 
if you can, you know, think in terms of your 
construction of getting that closer to the people 
in the project, then they don't have to take a bus 


from Halsted to where their home is so that they 





would be able to have access to the university and 


to the churches. 


Again, as say, | prefer the Halsted one 
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because then we're not destroying homes. People 
have lived in this community -- | live in the 
community. | know the value of my home, and 
don't believe that if you give me fair value that 
it will be -- you know, it would really come to 
where | think that my home should be priced at 
because of the improvements | have made 

So that should be a consideration 


especially when we think about seniors who have 
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been there for years and who take pride in their 
home and their neighborhoods and their friends 
around there, that to destroy that community, you 
know, with the train is not a preferred option 
Thank you. 

MS. WALLACE: William Warren. Please restate 
your name. 

MR. WARREN: Good evening. It's 
William Warren, W-a-r-r-e-n. I'm here representing 
the Vernon Park Community Council. I'm president 
of the Vernon Park Community Council. We live in 
the area as well. I'm also a member of the 
Oversight Committee who had the opportunity to do a 
tour of the actual site last week -- actually, this 


week. 
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And, you know, we feel that by all means 
that the Red Line should be extended to the south 
Side. We're in Support of it. We think it would 
be a positive move in every respect. A lot of 
comments that were made earlier in reference to the 
rodent issues, the way the tracks are going to 
look, the lighting issues, the garbage and that 
sort of thing, of course, we're very concerned 
about those issues, but we feel very in support of 
bringing this extension to the south side. Thank 
you very much. 

MS. WALLACE: Are there other speakers? Okay 


Again, we're going to be here unti 
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8 o'clock if others arrive and still want to speak. 
| did want to mention that scoping comments are due 
by October 27th. So in addition to speaking 
tonight, you have an opportunity to write comments 
and place it in the box outside. You have an 
opportunity to mail in comments, fax or e-mail your 
comments. And we'll make sure this is back up for 
your reference 

We also encourage you to stay involved 


You can visit this Web site. You can also get on 


an e-mail list so that you can receive updates 

36 
through e-mail and through Darud, if you'll e- mai | 
hi m. 


Any other comments at this time? Have you 
filled out a card, sir? Right now, we're taking 
public comment. If you want to fill out a speaker 
card and come to the mic -- 

MR. TURNER: | did. 
MS. WALLACE: Well, three minutes is the rule 
Are there others that want to speak? 

We'll stick around. You are welcome to 
spend some more time out at the boards if you like 
or you are welcome to head on out, but we'll be 
here until 8 o'clock. 

(Off the record at 7:34 p.m.) 
(On the record at 7:46 p.m.) 
MS. WALLACE: Johnnie Burke. Please restate 


your name and speak directly into the mic. 
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MS. BURKE: Johnnie Burke, and |'ma member of 
the 96th and Prairie Block Club. I had two 
questions. One, how many residences would be 
disturbed with the park-and-ride construction? And 
also, in the entire project, how many residences 
would be destroyed? How many people would be 


removed fromthe community? Thank you. 
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(Whereupon, there were no 
further speakers.) 
(Public Hearing adjourned at 


8 o'clock p.m.) 
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STATE OF ILLINOIS ) 
) SS: 
COUNTY OF COOK ) 


ANNA M. MORALES, being first duly sworn, 
On oath says that she is a court reporter doing 
business in the City of Chicago; and that she 
reported in shorthand the proceedings of said 
Public Hearing, and that the foregoing is a true 
and correct transcript of her shorthand notes so 
taken as aforesaid, and contains the proceedings 


given at said Public Hearing. 


Certified Shorthand Reporter 
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Appendix L — Public Scoping Written Comments 


Scoping Meeting Report 
Environmental Impact Statement (EIS) Phase 1 
Red Line Extension 


Cheever, Kim 





From: Red Extension [redextension@transitchicago.com] 
Sent: Friday, September 18, 2009 4:31 PM 

To: Peters, Melissa 

Ce: Kornblatt, Helene B. 

Subject: FW: CTA Redline 





From: Aristotle Socrates Haywood [aristotlesocrates@hotmail.com] 
Sent: Wednesday, September 16, 2009 7:12 PM 

To: Red Extension 

Subject: CTA Redline 


As a 30 year southside resident I welcome the proposed extension of the Dan Ryan branch of the Redline. The 
Union Pacific corridor is the best route. The extension would enhance the neighborhoods it runs through, ease 
traffic congestion and give better transit options to user of CTA buses, Pace, Metra, and South Shore trains. 


"See the world as it really is--not as you wish it should be" 





Hotmail: Free, trusted and rich email service. Get it now. 


9/30/2009 


Cheever, Kim 








From: Red Extension [redextension@transitchicago.com] 
Sent: Monday, September 28, 2009 9:41 AM 

To: Peters, Melissa 

Ce: Kornblatt, Helene B. 

Subject: FW: Red Line Extension One-Way Loop Alternate 


Attachments: Red Line Ext One Way Loop Proposal Table of Contents.doc; CTA Red Line Extension design criteria.doc; 
Red Line Loop Description.doc; red line loop map.JPG; CTA Red Line Extension map description.doc; red 
line statistics 7 stations.xls; Red Line loop Station Locations and features.doc; red line comparisons.xls; red 
line design criteria compare LPA and loop.xls 


From: May, David [dmay@walshgroup.com] 
Sent: Sunday, September 27, 2009 7:38 PM 

To: Red Extension 

Subject: FW: Red Line Extension One-Way Loop Alternate 


Mr. Jeffrey Busby, 


Attached is the One-Way Loop alternate proposal that | recommended to the CTA at the public hearing on Tuesday night. Let 
me know if you have any questions. 


David May 


Disclaimer: | am not a professional transit system designer. | represent no organization, nor my employer. | prepared the 
proposal for the common good and to pursue my personal interest in the problem. 


9/30/2009 


CTA RED LINE EXTENSION 
south from 95" Street 


eo ND wR WN 


One-Way Loop Alternate Proposal 


David May - Sept 27, 2009 


TABLE OF CONTENTS 


Design Criteria 

Description of Proposed One-Way Loop Alternate 
Map of One-Way Loop and of CTA’s LPA 

Map Description 

Statistics of One-Way Loop 

Stations Locations and Features 

Red Line Extension Proposals Comparison 


Red Line Design Criteria Comparison 


CTA Red Line David May: 9-27-09 


Extension South of 95"" St. 


DESIGN CRITERIA 


1. Maximize number of stations within walking distance of customers homes to provide 
many one-seat trips. Therefore: 
a. Locate stations at ~1.0 mi on center 
b. Locate stations within or adjacent to residential neighborhoods 


2. Provide convenient rail transit access to those without, by avoiding overlapping 
coverage with existing Metra stations. So focus the routing east of I-57, north of 119" 
St. and west of King Drive. 


3. Minimize property acquisition costs, construction costs, grade separation structures and 
noise in quiet neighborhoods by maximizing the use existing vacant and excess 
transportation rights-of-way. 


4. To control construction costs, run the line at grade (on ground) as much as possible. 


5. Serve Chicago State University and Olive Harvey College. 


Red Line Extension David May 9-27-09 
Proposed One-Way Loop Alternate 


After considering several options, the CTA narrowed its study of Red Line Extension designs to 3 possibilities: two heavy 
rail and one BRT. All three were 2-way, north-south lines running south to 127" or 130" Streets. Both of the heavy rail 
line extensions had only 4 stations. The CTA selected the UPRR heavy rail extension alternative (designated the Locally 
Preferred Alternative = LPA). 


| believe CTA made a mistake in considering only two-way linear extension options and in selecting the UPRR line. The 
study should have also considered one or more one-way loop extensions of the existing heavy rail system. A one-way 
loop at the end of an existing two-way mainline offers many advantages over a two-way linear extension. Compared to 
a two-way line of the same length with the same number of added stations, some one-way loop extension trips take 
longer; but others are quicker. The one-way loop requires half as much track as the same length two-way line, allows 
single side stations with no crossover structures, can use narrower (and, in this case, often existing) rights of way, 
requires narrower and less expensive elevated guideway structures, requires fewer train cars, fewer train operators and 
consumes less electric power. 


Attached is proposal for a 10.0 mile long single track one-way loop Red Line Extension with 7 stations spaced about 1 
mile apart. To better serve Washington Heights, Roseland and Pullman neighborhoods that lack rail transit service, the 
entire loop is located more than % mile north of the Metra Electric Line’s 4 stations on 121st St. Compared to the CTA’s 
preferred 4 station, two-way, 5.3 mile long extension(LPA), this proposed one-way loop extension is conveniently 
accessible by walking to 50% more local residents. The one-way loop extension has lower construction costs of elevated 
structures and bridges, more use of existing public rights-of-way, less track rail to purchase, much less expensive costs 
per station, and similar traction power distribution costs. 


The proposed 10.0 mile one-way loop route will have low right-of-way acquisition costs because: 

> 1.9 miles are located in the median of the Bishop Ford Expressway 

> 2.5 miles are located in the median of I-57 

> 1.1 miles are located on an abandoned railroad right-of-way 

> 2.9 miles are located on unused railroad right-of-way next to existing freight train tracks. 
Combined, these comprise 83% of the required rights-of-way. 


Over three quarters of the proposed 10.0 mile one-way loop route is at grade to substantially reduce guideway and 
stations construction costs. Six of the seven stations are at grade. Only three of the seven stations require stairs and 
elevators. All seven stations are single side platform — reducing the area required, the cost of construction and the need 


for cross-over structures. 


Locations of the Seven Stations 

Bishop Ford Xway and Rhodes (Chicago State) 
103" and Woodlawn (Olive Harvey) 

111" and Ellis 

Kensington/ 115" and State 

114" and Peoria/Halsted 

107" and Racine 

I-57 and Halsted 
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CTA Red Line David May: 9-27-09 


Extension South of 95" St. 


MAP DESCRIPTION 


1. Proposed One-Way Loop Route is the Green line. Stations are Green ovals. Green circles 
are % mile radius from Green stations. 


2. CTA UPRR Locally Preferred Alternate route is the Brown line. (South end and station at 


130" Street are not shown.) Stations are Brown ovals. Brown circles are % mile radius 
from Brown stations. 


3. Metra Electric line stations are Blue circles. 
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Red Line Extension 1-way Loop Alternate 


Stations 
All 7 stations have a single platform. No crossover structures. 


Station Locations Station Features 

Bishop Ford Xway and Rhodes (Chicago State) stairs & elevator (& ramp?) up to King Drive 
103" and east of Woodlawn (Olive Harvey) at grade (no stairs, no elevators) 

111" and Ellis at grade (no stairs, no elevators) 
Kensington/115" and State elevated (stairs & elevator down to ground) 
114" and Peoria/Halsted at grade (no stairs, no elevators) 

107" and Racine at grade (no stairs, no elevators) 


I-57 and Halsted stairs & elevator (& ramp?) up to Halsted 


Red Line Extension Proposals Comparison 
CTA Preferred 

ROW length (niles) Ee 
[1.258280 frst | 1584000 forse 
rack pai ent ries) Ee 
Elevated guideway structure (ries) a ee ee 
Satins number ae a a ame 
Ls Hoe eee Nee aa 


Chicago State Univ 
= =) 
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‘ cH. 
Cheever, Kim ros 


From: Red Extension [redextension@transitchicago.com] 
Sent: Friday, September 18, 2009 4:32 PM 

To: Peters, Melissa 

Ce: Kornblatt, Helene B. 

Subject: FW: RED LINE EXT. 


From: RonnC7@aol.com [RonnC7@aol.com] 
Sent: Friday, September 18, 2009 11:08 AM 
To: Red Extension 

Subject: RED LINE EXT. 


| BELIEVE YOU SHOULD SEND THE RED LINE DOWN THE 
EXPRESSWAY FROM 95TH TO 130TH. YOU WILL NOT HAVE TO 
DISPLACE ANYONE. 


9/30/2009 


Cheever, Kim 


From: Red Extension [redextension@transitchicago.com] 
Sent: Friday, September 18, 2009 4:31 PM 

To: Peters, Melissa 

Ce: Kornblatt, Helene B. 

Subject: FW: Red Line Extension Comment 


From: White Oak [quercus_alba@hotmail.com] 
Sent: Sunday, September 13, 2009 1:13 PM 
To: Red Extension 

Subject: Red Line Extension Comment 





To whom it may concern: 

I really like the idea of extending the Red Line South. It should greatly improve the transit options sor the far 
South Side. However, it seems very strange to have an alignment that crosses over the Metra Electric and 
South Shore lines but does not provide for convenient transfer between those lines and the Red Line. 

A much better option in terms of improving overall connectivity in the transit system would be an alignment 
that left the UP right-of-way at either 115th St or Kensington Ave, traveling east to the Metra Electric line, 
crossing over the Metra Electric line and turning south onto the IHB right-of-way. A Red Line station on either 
Kensington or 115th could provide a relatively easy connection to Metra and the South Shore. 


If such an alignment is not feasible, the CTA should work with Metra and/or the South Shore to establish a 
convenient transfer station somewhere for the Red Line extension. 


Thank you, 


Mark Ambrose 


9/30/2009 


Cheever, Kim 


RS +5 


From: Red Extension [redextension@transitchicago.com] 
Sent: Friday, September 18, 2009 4:30 PM 

To: Peters, Melissa 

Ce: Kornblatt, Helene B. 

Subject: FW: Meeting Announcement: Red Line Extension 


Follow Up Flag: Follow up 
Flag Status: Completed 


From: Jon Evans [jkeiit963827@sbcglobal.net] 

Sent: Friday, September 04, 2009 4:44 PM 

To: Red Extension 

Subject: Re: Meeting Announcement: Red Line Extension 


Ladies & Gentlemen: 


I thought that if | could sell the idea of a Boston style High Speed Electric Trolley Bus (Articulated) running parallel 
to the Norfolk and Western railroad tracks that the Red Line Extension could be built and operational much faster, 
and at a substantially lower cost than a Conventional Fixed Rail system. 


I was told that modifying Eggleston Avenue to take high speed buses would've been so cost prohibitive that it 
would've been better to go conventional anyway. I liked South Halsted Street better, but I've learned that it too, has 
been passed over. 


The Green Line's Kenwood Corridor uses alleys to the east of Prairie Avenue. | was therefore wondering why alleys 
to the east of South State Street or South Michigan Avenue were not considered. 


There has to be a cheaper, faster means of putting the Red Line Extension together and making it operational. 


Jon Evans 

11936 South Princeton Avenue 
Chicago, Illinois 60628-6014 
1-773-821-8142 Home 
1-773-383-2363 Cell 
jkeiit963827@sbeglobal.net 
JKEMT96@hotmail.com 


--- On Fri, 9/4/09, Red Extension <redextension@transitchicago.com> wrote: 


From: Red Extension <redextension@transitchicago.com> 
Subject: Meeting Announcement: Red Line Extension 

To: 

Date: Friday, September 4, 2009, 4:31 PM 


9/30/2009 


Cheever, Kim R S + 4 





From: Red Extension [redextension@transitchicago.com] 
Sent: Friday, September 18, 2009 4:29 PM 

To: Peters, Melissa; Kornblatt, Helene B. 

Subject: FW: Red Line Extension 


Follow Up Flag: Follow up 
Flag Status: Completed 








From: Edmund Hawkins [eghawk@sbcglobal.net] 
Sent: Tuesday, September 01, 2009 8:07 AM 
To: Red Extension 

Subject: Red Line Extension 


It's about time that the CTA is finally considering seriously an extension to the Red Line from 95th St. As you 
know, the far south is the only area is the Chicagoland area that is not served by rapid transit. The South Side of town 
for some reason is almost always ignored when it comes to either new service or improvements to service. 


This is something that has been talked about for at least the past 25-30 years and I hope that the political hoops and 
ladders that have to be cleared don't get in the way of making this project happen, at least I would like to see it happen 
in my lifetime. The problem with the rest of the Red Line is there is no parking facilities to serve riders. I have been 
in other cities and many of the stations have very adequate parking. I believe that it is the key to growing ridership. | 
have parked at quite a few of the stations on this system and I have noticed that there is parking available after the 
morning rush hour. When you double the price of parking from $2.00 to $4.00, this would make an impact. People 
are suffering enough with loss of income and rising prices. Now, it is cheaper to drive to your destinations rather than 
ride your system which is at best slow. 


9/30/2009 


Cheever, Kim RS a 7 


From: Red Extension [redextension@transitchicago.com] 
Sent: | Wednesday, September 30, 2009 9:13 AM 


To: Peters, Melissa 
Ce: Kornblatt, Helene B. 
Subject: FW: 





From: melissa [mellaout@yahoo.com] 

Sent: Tuesday, September 29, 2009 11:28 AM 
To: Red Extension 

Subject: 


Good Morning, 


I do think that the Red Line expansion is in dire need. There are many people who travel long hours to reach the city 
for work, etc. | do believe the Red Line expansion along the Union Pacific to be a good route. However, with the 
expansion will added bus services be included? | ask due to the fact that I live far East and there is no night owl 
services to 130th. Please take in consideration if this does take place to include night owl services along the far East 
side/Hegwish area. The expansion would be a positive project for all that take public transportation on the far South 
side of Chicago. 


Thank You, 
Melissa Najera 


9/30/2009 


RS*8 
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IGE Red Line Extension 


RS#4 Connecting 95th Street Station to 130th Street 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Name: Jae Ww. RaATwER 

Organization: > & LL Title: 

Address: 

City: CurcAge State: To. Zip: Goc2Ft 


Phone: “7 73 233 o90¥ E-mail: (™ [ A 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[IMEEM Red Line Extension 


AS*10 Connecting 95th Street Station to 130th Street 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 

















Name: 

Organization: i Wa ALK Title: 

Address: yy US S te 

City: ( bh) oace State: Zip: OC 
Phone: 3 3 ¢ | L/6% E-mail: hay —by\i © ychanicou 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
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[MEE Red Line Extension 


RS#II Connecting 95th Street Station to 130th Street 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Name: To MeMAhen Co Ga) = 2h can ed: 
Organization: Leiiman Crue OXLG - Title: LU ETE XK 
Address: 639 2. wrThr 

City: Aicws State: <7 Zip:_ Ss Oe 2S 
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Phone: 26 4¥-y2ay > E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PRO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
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[IEG Red Line Extension 


RS#12. Connecting 95th Street Station to 130th Street 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS | 
preparation process. Please PRINT. 





Name: V; 

Organization: 

Address: ! £ he v 
City: CAs; ape 


Phone: “J As-A7/- OCIE E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 


[IER Red Line Extension 


Connecting 95th Street Station to 130th Street 


RS#/3, 


Date: Q September 22, 2009 Scoping Meeting Speaker Card 
September 24, 2009 

Complete this card if you wish to speak this evening. Your input is a vital component of this phase of the 

project. Please comment on the proposed alternatives, the purpose and need for the project, the 

proposed | xOpics ofevalua the potential impacts and mitigation measures to be considered. 






tion and 
Thank you for your interest in the Red Line Expa 
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[iG Red Line Extension 


Connecting 95th Street Station to 130th Street 
RS#/4 
Date: Ci September 22, 2009 Scoping Meeting Speaker Card 


Saf September 24, 2009 
nput is a vital component of this phase of the 


Complete this card if you wish to speak this evening. Your i 
project. Please comment on the proposed alternatives, the purpose and need for the project, the 
proposed topics of evaluation and the potential impacts and mitigation measures to be considered. 


Thank you for your interest in the Red Line Expansion project, 
faa 
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[EEE Red Line Extension 


Connecting 95th Street Station to 130th Street 


RS#/6 


Date: re 22, 2009 Scoping Meeting Speaker Card 
Q) September 24, 2009 


Complete this card if you wish to speak this evening. Your input is a vital component of this phase of the 
project. Please comment on the proposed alternatives, the purpose and need for the project, the 
proposed topics of evaluation and the potential impacts and mitigation measures to be considered. 


Thank you for your interest in the Red Line Expansion project. 
(Hei “T. Qxae) 
Name: é A. 


Organization: Title: 
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City: CAG State: JC Zip: 60617 
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[TREE Red Line Extension 


Connecting 95th Street Station to 130th Street 


Roa? 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 
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Scoping comments may be’submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 317-836-4949 
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Cheever, Kim i ee | o) 
From: Peters, Melissa [PetersMe@cdm.com] 

Sent: Tuesday, October 06, 2009 8:23 AM 

To: Cheever, Kim 

Subject: FW: Red Line Extension 117thStreet/Michigan Ave Station 


From: Red Extension [mailto:redextension@transitchicago.com] 
Sent: Monday, October 05, 2009 4:44 PM 

To: Peters, Melissa 

Cc: Kornblatt, Helene B. 

Subject: FW: Red Line Extension 117thStreet/Michigan Ave Station 


From: Rico Thomas [ricot60409@yahoo.com] 
Sent: Saturday, October 03, 2009 2:06 AM 
To: Red Extension 


Subject: Red Line Extension 117thStreet/Michigan Ave Station 


The design of the 115th Street/ Michigan Ave Station is of special interest because it is at a location that can 
significantly develop. Development should not be hindered at this location by a bus turnaround. Furthermore, this 
may not be a good place for a park and ride either. This space should be used for commercial retail and/or a 
community focused service. 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 319-836-4949 


Cheever, Kim 


From: Red Extension [redextension @transitchicago.com] 
Sent: Monday, October 12, 2009 4:35 PM 

To: Peters, Melissa 

Ce: Kornblatt, Helene B. 

Subject: FW: Illinois State Police concerns 


From: Anthony_Lupo @isp.state.il.us [Anthony_Lupo @isp.state.il.us] 
Sent: Wednesday, October 07, 2009 11:14 AM 

To: Red Extension; Yellow Extension; Orange Extension 

Cc: mark.harmon @chicagopolice.org 

Subject: Illinois State Police concerns 


As we discussed in the Scoping meeting on September 23, 2009. Below 
is details a few concerns we had and would like them looked at during the 
preliminary phase: 


FIRST RESPONDERS 


Will the construction area be easily accessible for First Responders 
to respond to any type of emergency? With the tracks being elevated, will 
there be an easy on/off for personnel? 


SECURITY 


If the Contractor desires additional police officer services of 
Illinois State Police (ISP), District Chicago, for enforcement, traffic 
control, and/or security, ISP personnel will, as available, provide police 
services on a hireback basis. During this time, ISP officers will provide 
a visible State Police presence, provide general police services and take 
enforcement action as appropriate in and around the site of the program. 
We will govern all areas on the expressways or on state owned property. To 
secure the above, the Contractor would have to sign a binding contract 
detailing all the specifics with the State of Illinois. 


If you should have any questions or need additional information, 
please do not hesitate to contact me. 


Respectfully, 


Lieutenant Tony Lupo 
District Chicago 
Administrative Command 
Office 847 294 4655 

Fax 847 294 4440 

Cell 708 932 9347 


10/14/2009 
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Cheever, Kim 


From: Red Extension [redextension @transitchicago.com] 
Sent: | Monday, October 12, 2009 4:34 PM 

To: Peters, Melissa 

Ce: Kornblatt, Helene B. 

Subject: FW: Additional Question about Red line extension 


From: Alicia DeVoll [alicia.devoll@loop.colum.edu] 
Sent: Monday, October 05, 2009 8:06 PM 

To: Katelyn Thrall 

Cc: Red Extension 

Subject: Additional Question about Red line extension 


Hello, 


I attended the last community scoping meeting and i was wondering if there are any further updates with the Red line 
extension. Also has this extension been effected by the loss of the Olympic games? 


Alicia DeVoll 
Journalism Major 


Columbia College Chicago 
360-941-4759 


10/14/2009 
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From: Red Extension [redextension @ transitchicago.com] 
Sent: | Wednesday, October 21, 2009 1:41 PM 

To: Peters, Melissa 

Ce: Kornbiatt, Helene B. 

Subject: FW: Dan Ryan Extension 


From: Aristotle Haywood [fitnessphase@yahoo.com] 
Sent: Monday, October 19, 2009 6:45 PM 

To: Red Extension 

Subject: Dan Ryan Extension 


As a resident of the South Side of Chicago for over 30 years the proposed extension of the Red Line is long overdue. 
It will alleviate congestion, make travel faster for bus users and give better transit alternatives to people who live on 
the far South Side of 


Chicago and Northwest Indiana. The Union Pacific route makes the most sense. 


Aristotle Haywood. 


10/26/2009 


Cheever, Kim | A ~ eee 


From: Red Extension [redextension @transitchicago.com] 
Sent: Friday, September 18, 2009 4:30 PM 

To: Peters, Melissa 

Ce: Kornblatt, Helene B. 

Subject: FW: Red line extension 





From: emailafrica@ yahoo.com [emailafrica@ yahoo.com] 
Sent: Tuesday, September 08, 2009 10:50 AM 

To: Red Extension 

Subject: Red line extension 


The extension of the red line is a great idea and I support the effort. 
Sent from my BlackBerry® wireless device from U.S. Cellular 


10/26/2009 
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CHICAGO TRANSIT AUTHORITY 
PUBLIC HEARING 
"RED LINE EXTENSION 
CONNECTING 95TH STREET STATION TO 130TH STREET" 
September 22, 2009 


STENOGRAPHIC REPORT OF PROCEEDINGS 
had in the above-entitled matter held at the 
Historic Pullman Visitor Center, 11141 South 
Cottage Grove Avenue, Chicago, Illinois, commencing 


at 6:44 o'clock p.m. 


PRESENTERS: 

MR. DARUD AKBAR, Government & Community 
Relations Officer, Chicago Transit 
Authority 

MR. JEFFREY BUSBY, General Manager, 
Strategic Planning, Chicago Transit 
Authority 


MS. SARAH LAYTON WALLACE, Moderator 


Reported by: Anna M. Morales, CSR, RMR 


License No.: 084-002854 


(whereupon, the following 
proceedings commenced at 
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6:44 o'clock p.m.) 


MR. AKBAR: Good evening, everyone. If we 
could have folks begin to take their seats, we 
would like to go ahead and get the presentation 
started. 

Good evening. Once again, my name is 
Darud Akbar. I'm the Government & Community 
Relations Officer with the Chicago Transit 
Authority. I would like to welcome everyone to the 
CTA's public scoping meeting for the Red Line 
Extension Project. Before we begin the 
presentation, I would like to acknowledge 
Lorie Lipson. She is representing 
Alderman Austin's office. If you could just raise 
your hand, Lorie. Thank you. 

I'm going to turn things over to Sarah. 
Sarah is going to give us a talk about the meeting 
agenda tonight, and then we're going to go ahead 
and begin the presentation shortly. 

MS. WALLACE: Thank you. Before we get 
Started, I just want to check, is there anyone that 


will be in need of Spanish translation this 


evening? Wwe do have that service available. 
Tonight, aS you see our agenda, we are 
just completed with the open house portion of the 
agenda, and now we're going to move into the 
presentation that's going to be about a ten-minute 
presentation, and Jeff Busby from CTA is going to 
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Red Line Transcript 09-22-09 Pullman.txt 
make that presentation to you, after which we'll 


move to our public comment period. And just before 
the public comment period, I'm going to go through 
some guidelines with you so that you have an 
understanding of how that process works and your 
time limitations and so forth that you have. 

At the conclusion of the public comment 
period -- and I will just say that if it's not 
8 o'clock yet and we've gotten all the comments 
initially, we are going to remain here to take 
public comment until 8 o'clock as we gave you 
notice, and then we'll just go over some next steps 
before we adjourn the meeting. 

So with that, let's turn it over to Jeff 
for a presentation. 

MR. BUSBY: Hi. Thanks, Sarah. Thanks all for 

coming out. 


I'm Jeff Busby. I work in the Planning 


Department at CTA. I see quite a few familiar 
faces from our previous work. 

Just a little bit of background on the Red 
Line Extension Project. The idea to extend the Red 
Line has really been around since the 1970s; but 
we, at CTA, got very busy with the first and 
foremost stage of a federal process to begin to 
apply for money back in 2006 when we started an 
Alternatives Analysis study. 

The purpose of that study was to look ata 
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whole range of transportation options to improve 


the service in the study area to the far south side 
and the south suburbs. we looked at different 
transit technologies or modes, different corridors, 
different profiles where the transit would be in 
relationship to the street level. 

we had three rounds of public outreach. 
Very strong attendance at all of those. we had 
some really nice media coverage. 

Recently, in August, we concluded that 
study when the Board of the CTA adopted the Union 
Pacific Railroad Alternative as the Locally 
Preferred Alternative. That will be one of the 


alternatives we'll look at in the environmental 


studies. I will talk a little bit about that in 
more detail. But this environmental study which 
we're starting right now really is a culmination -- 
it starts from the work we did in the Alternatives 
Analysis and advances that into significantly more 
detail. 

why are we doing this? well, we would 
like to use federal funds, at least a portion of 
the federal funds, to help pay for an extension to 
the Red Line. To spend large amounts of federal 
money on really anything, you need to comply with 
the National Environmental Policy Act which 
requires that you identify potential impacts both 
positive and negative to the environment from the 
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construction and operation of a rapid transit 


facility. So we're starting that process tonight. 

The purpose of preparing this document is 
both to inform members of the public about the 
likely impacts, but to also help decision-makers 
who will pay for and be responsible for operating 
the line about the impacts and how we might 
mitigate those impacts that are adverse to the 
community. 


Here's a schedule for you, just to give 


you a sense of where the project is and where we 
would like to go. This is a target. It's not 
something that unfortunately I can guarantee for 
you. But we're going to start this evening 
receiving your comments on what you would like us 
to study in the environmental review. we're going 
to study that over the next year and share a draft 
of the Environmental Impact Study at the end of 
2010 or perhaps early 2011. 

At that stage, we need to ask the federal 
government for additional money and for permission 
to begin final design. That's the preparation of 
really the construction drawings. we hope for that 
period to last between 2011 and 2013. At that 
point, we need to have identified all the funds for 
the start of construction. If those funds were 
available and, again, if we got federal permission, 
we would like to start construction in 2013 to open 
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in 2016. 


I think this is a realistic schedule. It 
is ambitious. Certainly your support is helpful in 
making that realized. I mentioned that we'll be 
studying the Locally Preferred Alternative which 


came out of the Alternative Analysis Study; but 


there are also three alternatives that will be 
studied as part of the Environmental Impact Study. 

The first is a No-Build Alternative. That 
becomes a point of comparison, so what would be the 
environmental impacts of not doing anything. 

The second is a Transportation System 
Management Alternative. It's a long word, but what 
it really means is a lower cost alternative to 
building the Red Line; and, in this case, it would 
be express buses and some improvements at 
95th Street so that those express buses could have 
a place to drop people off. 

The Locally Preferred Alternative, there 
are maps in the back and we'll be talking about 
that in more detail. That's an extension of the 
Red Line from 95th Street following the Union 
Pacific Railway with stations at 103rd, 111th, 
115th and Michigan, and a final station at 130th. 
It's an elevated extension, so it's above the 
street level but adjacent to those Union Pacific 
freight tracks. 

And, finally, another alternative in the 
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Alternatives Analysis that performed very well that 


we thought we would include in the environmental 


study as a point of comparison was an elevated 
extension along Halsted Street. It would be 
elevated above the median of that street. Similar, 
four stations at 103rd, 111th, 119th, and 127th and 
Vermont. 

This is a map of the Locally Preferred 
Alternative. As I mentioned, it leaves 
95th Street, travels in the median of I-57, and 
then is an elevated line above the street level 
traveling next to the Union Pacific Railroad. It 
ends at 130th and the Bishop Ford, very close to 
Altgeld Gardens. 

And, similarly, the Halsted alternative 
which leaves 95th Street, again using the median of 
I-57, travels south elevated above Halsted, ending 
at 127th. 

So we're very interested in your comments 
tonight. Sarah is going to help us with rules on 
how that's all going to work and I will turn it 
over to her. 

MS. WALLACE: Okay. Thank you very much. So 
it's time for the public comment process, and I 
want to go over some of the guidelines. 


First of all, so that you know, we would 
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like you to focus your comments on the work that we 
have ahead, which is the purpose and need for the 
project; the proposed alternatives; the proposed 
environmental issues to be examined; and the 
potential environmental effects and mitigation 
measures to be considered. So those should be the 
focus of your comments tonight. 

The guidelines. If you would like to 
speak and if you haven't done so already, you will 
need to fill out one of these speaker cards. 
Christy will be happy to collect those and bring 
them to me. I will plan to call speakers up in the 
order that I have received them. And I will call a 
couple at a time so that you can go ahead and get 
lined up and know where you're coming. 

when you come to the microphone, I'd ask 
you first to restate your name so we get that for 
the record. We have a court reporter here who's 
going to be documenting your comments. And we 
would ask you to direct your comments to CTA here 
at the front table. 

You're going to have three minutes to 
comment. And the good news is you're not going to 


have to keep track of the three minutes. We got a 


10 


stoplight here so everyone can see that. When you 
begin your comments, the stoplight will be green. 


when you have got about 30 seconds left, the 
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stoplight will turn yellow; and then it will begin 
flashing when you have 15 seconds. So you should 
be able to gauge your comments and know when you 
need to be wrapping up. Once that turns red, that 
means your comment time is up. 

we would ask everybody to stick with that 
comment period. The only exception to that is 
anyone who needs translation, we're going to allow 
six minutes because of the time that it takes to go 
back and forth with the translator. So be aware of 
that. 

Tonight, we're really here to hear what 
you have to say. This is your chance for input on 
the process. CTA is here to listen to you. And so 
they won't be responding to your comments in any 
way at this time, but your comments are going to be 
documented in a scoping report. 

So that's the process. Hope that's clear 
to one and all, and we're ready to get started. 

Okay. We have -- the first couple are 


Helen Rockingham, Derrick Brownlee, and Reverend 


11 


Isaac Hayes. You want to get situated at the 
microphone. And, Helen, please go ahead and 
restate your name first. 

MS. ROCKINGHAM: My name is Helen Rockingham. 
I would like to say good afternoon to everyone. I 
would also like to give my appreciation to CTA -- 


express my appreciation to CTA for this effort. 
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It's been long past due, and there are a lot of 
residents who are going to appreciate having this 
kind of facility available to them. 

Myself, I'm a rider on CTA's Red Line 
train and buses at some point in time to work 
everyday. And what I find at 95th Street is that 
the parking is nonexistent and we're always getting 
traffic tickets there. So these lines and the 
proposed parking spaces that would be available at 
the different terminals would be a plus for this 
project to us, to the community, and we appreciate 
that, if the project becomes finalized. 

Another thing is I'm a property owner and 
that Pacific line comes right past my home. Asa 
matter of fact, I'm the second house from that 
line, south of that line on Princeton. And the 


environmental impact, I know for the benefit of the 


12 


community, if we have to be relocated, that would 
not be an issue to some homeowners, but CTA's 
obligation to us, when will we find that out or if 
it would be found out in the 2013 year, and how 
would those -- how would those homeowners be 
contacted and at what point, would be my question. 
Okay, I'm still on green. Great. Yes, it 
appears that the preferred route would be the 
Pacific line. I have been bouncing this, 
brainstorming with a lot of neighbors, and we see 


Halsted would be the least route for the advantages 
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for the businesses and traffic going to the 
expressway. We just know we will see the benefits 
of it in our neighborhood, and that's the end of my 
comments. Thank you. 

MS. WALLACE: Derrick Brownlee. Derrick 
Brownlee? Okay. Reverend Isaac Hayes. 

REV. HAYES: Reverend Isaac Hayes, candidate 
for U.S. Congress in the Illinois 2nd Congressional 
District, and I just want to commend the CTA for 
taking this step. Certainly I know many residents 
and citizens on the south side have long wanted 
this, and people are happy they will have an easier 


commute to work or to school or wherever they may 


13 


go. And so I don't need the full three minutes. I 
just wanted to commend the CTA, and the residents 
on the south side are very happy for this step. 
Thank you. 

MS. WALLACE: Robert Franklin and then 
Charlie Yale. 

MR. FRANKLIN: All right. My name is 
Robbie Franklin. I would like to know if you're 
going to run the El starting at 99th and Eggelston, 
are you going to be on that platform on the tracks 
to the Pacific or are you going from the west side 
or the east side? And are you going to damage the 
little park that's in there between 99th and 103rd? 

MS. WALLACE: Do you have other comments? 


MR. FRANKLIN: No. That's it. 
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MS. WALLACE: Charlie Yale and then 
Eugene Taylor. Please restate your name. 

MR. YALE: I'm Charlie Yale from Citizens 
Taking Action. I work with the unions and I got a 
high seniority. 

It's a wonderful thing that CTA is doing 
right now with that extension. If the economy 
picks up and the recession gets better in the near 


future, where are you going to extend the Red Line? 


14 


How far out may I ask? How far out? The Red Line, 
how far out will it go out? How far in distance, 
north or south? May I ask, please? 

MS. WALLACE: Right now we're in the public 
comment portion, so we're just listening to you, 
but that's the kind of discussion you can have as 
you are looking at the board. 

MR. YALE: Fine. If this works out for the 
public and everybody else, it would be a wonderful 
thing. Let the economy pick up with the recession. 
Right now, it's pretty bad right now. If this 
could be done, it would be a wonderful, wonderful 
thing for everybody and everybody. I want to see 
what happens. Analyze this. 

There's construction going on T heard. 
This I heard. But this could be done by everybody 
and be one good thing for the future. I want to 
see what happens. 


MS. WALLACE: Eugene Taylor and Michael Bryant. 
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Eugene Taylor? 
MR. TAYLOR: Yes. 
MS. WALLACE: Please restate your name. 
MR. TAYLOR: My name is Eugene Taylor, and I'm 


here to represent Developing Communities Project. 


15 


we are a faith-based community organizing agency 
that has served the Chicago community areas of 
Greater Roseland since 1986. 

In 2003, DCP began organizing a 
transportation campaign advocating for the 
expansion of rapid transit on Chicago's far south 
Side. DCP through its CTA Red Line Oversight 
Committee, or RLOC, comprised of community 
residents, churches, community leaders, and local 
grass root organizations initiated a referendum 
drive in 2004 that resulted in 38,000 votes 
supporting the extension of the CTA Red Line along 
the Union Pacific Railroad Corridor. 

we have come to recognize the critical 
importance of mass transit to Chicago and its 
residents. From the increased exposure to air and 
noise pollution throughout the region to the 
increased travel time imposed upon both workers and 
students, addressing our mass transit service needs 
was and is paramount to our community's future and 
its quality of life. This community has paid a 
high price for this urban transit dilemma. 


But today is a good day. This day is long 
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awaited by many and fully expected by some, 
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expected because the public's desire for economic 
justice and equity in capital spending 
decision-making was reasonable. Yet, its 
anticipation for nearly 40 years has become an 
urban legend. 

So, today, we thank the Federal 
Transportation Administration for requiring this 
public hearing, and we thank the CTA, the Chicago 
Transit Authority, for selecting the Union Pacific 
Rail route as the locally preferred route. 

we here today want to register our initial 
public comments as part of the scoping process. On 
September 18th, 16 members of DCP's Red Line 
Oversight Committee toured the Union Pacific 
Railroad route to examine the physical and 
environmental conditions along the corridor. 

MS. WALLACE: 30 seconds. 

MR. TAYLOR: The RLOC participants documented 
parkways, homes, small businesses, and tracks and 
so forth. 

Much like the Federal Transportation 
Agency, the DCP Red Line Oversight Committee will 
be listening to the CTA's environmental impact 


consultant's statement. Our committee will 


17 
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continue our review of the locally preferred route, 
the environmental and engineering requirements. 
we'll conduct and assemble additional public 
comments. 

MS. WALLACE: Thank you. 

MR. TAYLOR: And thank you. 

MS. WALLACE: we look forward to written 
comments for those of you who have more than you 
can say during your three minutes. Michael Bryant. 

MR. BRYANT: (Through an interpreter). Hi. My 
name is Michael Bryant, and I have been dreaming of 
this for like a long time. It's amazing how this 
idea is very similar to what I dreamed about. And, 
of course, I prefer the UPR route. You know, I 
prefer that very much because at 95th Street, 
there's really a lot of traffic there. Like I went 
there and I went to the other meeting and I tried 
to explain, but I just want to know what they're 
going to do for the future. I mean, we discussed 
like what the plans might be. 

I think it's great if the 95th Street line 
could be set up, you know, on 130th Street, and if 
they could add that, that would be perfect. But I 


know the choice -- the decision hasn't been made. 


18 


It's a future decision, but I know it's going to be 
a speedy process -- I know it's not going to be a 
speedy process. And there's a lot of things that 
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are going to have to change, but I think the 


environment will change rapidly with the changes 
that are going to be made by the CTA. Thank you. 

MS. WALLACE: Okay. Ernest williams and then 
Lou Turner. Ernest williams? 

MR. WILLIAMS: Coming. Good evening. My name 
is Ernest williams, and I'm here on behalf of the 
Golden Gate Community Association. 

The one question that I had was when the 
Orange Line was extended southwest to Midway, I'm 
Sure that these same studies were done. I think it 
would be -- it would benefit us to talk to some of 
the leaders that helped implement that plan and 
live through the process to see what the line 
impacted and what the community concerns were at 
that time to give us something to compare to if you 
had those feasibility studies that you probably 
started back when that happened so that we can put 
it possibly together. Just a thought. 

MS. WALLACE: Okay. Lou Turner and then 


David May. And please restate your name. 
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MR. TURNER: Hi. My name is Lou Turner. I'm 
with the Developing Communities Project. You have 
already heard from the president of our Red Line 
Oversight Committee. 

I think a number of people here already 
know that the Developing Communities Project has 
been mobilizing the community and interest and 
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opinions in the community around this project since 


2003. And we put together a historic referendum in 
2004 in which 39,000 voters in the 9th and the 

34th ward voted for this very project. And that's 

one of the things that the CTA has included as part 
of the reasons for their selection for the Locally 

Preferred Alternative. 

I have a few things and I will submit it 
also in a written form, but in the instructions, 
particularly in the introduction to the folder that 
you have here, it says that -- the EIS scoping info 
says that the CTA and the FTA will be preparing the 
EIS. How will the FTA participate in the 
preparation of the EIS? 

Secondly, what weight will public comment 
have in the decision-making process of the EIS and 


the preliminary engineering? 


20 


Thirdly, what governmental agencies will 
also participate? Because it says public comment 
and governmental agencies or agencies will 
participate in the scoping process. will their 
comment and analysis be made public? If so, where? 
I assume the EPA and people like that. What weight 
will their input, that is, the governmental 
agencies, carry? And if there's a conflict between 
the input of the public agencies -- excuse me, the 
governmental agencies and the public comment, how 
will these conflicts be resolved? 
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You mentioned the proposal for topics of 


evaluation. One, it seems to me, especially for 
environmental impact that becomes important, is to 
identify brown fields along the route. I assume 
that there is some kind of map somewhere or there's 
some process at hand in terms of identifying -- 

30 seconds -- identifying brown fields. 

Secondly, if these brown fields are 
identified, I want to know what the process is for 
minority procurement opportunities for mitigating 
those brown fields. 

And, lastly, what are the scoping -- what 


is the scoping analysis going to do in terms of 


21 


identifying transit-oriented development 
opportunities along the route? 

MS. WALLACE: Thank you. 

MR. TURNER: Thank you. 

MS. WALLACE: David May and Harry Brooks. 

MR. MAY: I'm David May. I'm here speaking as 
an individual. I think it's a very valuable 
project for underserved communities here on the 
south side, and I think these extension projects 
are great in terms of leveraging the existing 
facilities. 

The cost estimates I have seen for the LPA 
seem very high compared to similar projects that 
have been built in other countries. CTA has a bad 
record in terms of managing large construction 


Page 18 


16 
17 
18 
19 
20 
21 
22 
23 
24 


oO ON DOD UT FR W NY FP 


PP BP BP PP BP BP BP BB 
Oo ON DOD oT BP W NY FR OO 


Red Line Transcript 09-22-09 Pullman.txt 
projects, and I recommend that you look at the Army 


Corps of Engineers' Early Contractor Involvement 
Process; P3 processes being used in Alberta and 
Ontario; FDoT's recent I-95 procurement; and how 
BART is doing the Oakland Airport Connector. 

In looking at this extension, I thought 
the design criteria that should have been used 
would be to maximize the number of customers living 


within a half mile of a station. So you need more 


22 


stations and you need the routes running through 
residential neighborhoods; avoiding overlapping 
coverage with METRA; using existing rights-of-way; 
running on ground as much as possible; and serving 
Chicago State and Olive-Harvey. 

I think a preferable way to design this 
thing which I think you should consider as one of 
your alternatives is a one-way loop, a 9 and a half 
mile long loop, one-way loop, instead of your 
5 mile two-way design could give you seven 
stations, for example, at Ford and Rhodes, 103rd 
and Dauphin, 111th and Langley, 115th and State, 
114th and Halsted, 107th and Racine, and I-57 and 
Halsted which would serve many more people within 
walking distance in your design. 

It would give you 2 miles on ground in the 
Bishop Ford right-of-way. It would give you 
2 miles on ground on the I-57 right-of-way; 1 mile 
on ground on the abandoned railroad right-of-way; 


Page 19 


20 
21 
22 
23 
24 


oO ON DOD UT FR W NY FP 


NNN N BP BPP BP BP BP BP PP Bp 
WN FP OW w®wN DWH BwWN BO 


Red Line Transcript 09-22-09 Pullman.txt 
and 3 miles on ground in the excess railroad 


right-of-way, all which are great improvements 
compared to your mostly elevated, very expensive 
guideway design. Thank you. 


MS. WALLACE: All right. Harry Brooks and 
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william James. Harry? William, you will be after. 
MR. BROOKS: Good evening. One of the things 

that needs to be done immediately is something to 

relieve the bus turn-around at 95th and the 

Dan Ryan, because the number of buses that go in 

and out of there, they have outgrown that terminal. 

when I was coming here this evening, I 
happened to get there in just one of those rare 
moments. I'm sure it was like a perfect storm. 

All the bus lines, CTA and PACE, plus a Greyhound 
all were in the station at the same time. And that 
was interesting to watch, but it caused quite a 
traffic jam. 

So I would hope, of course, when this 
extension is put in that some of those lines that 
go up to 95th Street now would go to the new 
stations or that something be done somehow, even 
though it's kind of landlocked, to expand the 
terminal because you get all -- you get everybody 
in there at the same time and it just doesn't work. 

The 111 bus that I took to get over here 
stops behind the Number 106 bus, for example. And 
the Chicago Police Department decided to park a 
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paddy wagon next to where the Number 106 takes some 


24 


recovery time. So I wasn't late or anything, but 
we had to sit there until it was time for the 106 
to leave, and there were a couple of other buses 
that were trying to get out. 

Now that particular problem could be dealt 
with if CTA told the police that they would have to 
park large vehicles elsewhere. But something still 
needs to be done now and in the future for that 
95th terminal because, as I said before, and I'm 
repeating, I know, if everybody is in there at the 
Same time, it's not working. Fun to watch, but I'm 
Sure it's not fun for the drivers. 

MS. WALLACE: Okay. William James. 

MR. JAMES: Okay. My name is William James. 
I've lived in Roseland all my life. 

MS. WALLACE: Could you please speak into the 
microphone? 

MR. JAMES: Yeah. I came here as a teenager. 
I'm very familiar with Roseland, all parts of it. 
I have lived all over the community. 

I have also lived near train tracks. 
where I'm at presently, I'm near that Union 
Pacific. My concern is noise, vibration, property 


damage. what happens is these trains roll past. 
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Right now, there's a group in our community trying 
to stop the whistle blowing of the train there. 
Okay. They're not very successful. They have been 
campaigning for years. It's not stopping. The 
train is still blowing the whistle. The noise goes 
on. I lived there 20 years. I'm now oblivious to 
it. Other people are not. 

with a CTA train running down your 
mysteriously preferred location -- I don't know who 
prefers this -- I'm going to have constant noise. 
I'm telling you now, I don't want you. Go away. 

Go down Halsted. 

I have another issue there. With these 
train tracks and these stations, I'm going to get 
dirt. I'm going to get crowds there that I don't 
want in my backyard. I live very close to 103rd. 

I don't want you in my backyard. I don't want you 
crawling through my yard going to the train 
station. It's an issue for me. Okay? 

Another thing that disturbs me is that 
through these vibrations, they damage the 
foundations to your homes. Many people who live 
close to this train have cracked foundations. CTA 


is going to come, they're going to build their 
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little train, you're going to go ahead about your 
business, I'm going to be stuck with damage, more 
home damage. Okay? I don't want it. These are 


just issues that concern me. 
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You're only going to build on one side of 
the track. Many people are thinking that they're 
going to get money through eminent domain. You're 
going to come in and pay them and they're going to 
move off happy. But there's two sides of that 
track. when you build that train, elevate it, it's 
going to be running through some of your bedrooms. 
That train is up over your head. Only one side is 
going to get paid. The other people are going to 
get stuck. And I think we need to keep this in 
mind. This is not about money. This is about 
where we live and about our comfort. Thank you. 

MS. WALLACE: Are there other folks who would 

like to comment this evening? Okay. We're going 
to be available until 8 o'clock to take comment if 
additional people come in or you decide you want to 
comment. 

For those of you who don't, let me go over 
a couple of things. If you want to leave, you can 


leave. If you want to spend some more time at the 
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board, you are welcome to do that. 

So, again, tonight the verbal comments 
were reported by our court reporter. There's other 
ways that you can submit your comments. So you can 
write comments and place it in the box over here. 
You're welcome also to mail your comments to the 
contact and contact information listed here. You 


can e-mail or you can fax your comments. 
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we also encourage you to keep updated on 
what's going on with the project, and a couple ways 
to do that, one is to regularly go to the web site 
that you see here on the screen or you can join the 
e-mail mailing list by writing to Darud. 

So thank you so much for your input this 
evening. We appreciate it. And, again, we'll be 
available for comment until 8. 

(Whereupon, there were no 
further speakers.) 
(Public Hearing adjourned at 


8 o'clock p.m.) 
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STATE OF ILLINOIS ) 
) SS: 
COUNTY OF COOK ) 


ANNA M. MORALES, being first duly sworn, 
On oath says that she is a court reporter doing 
business in the City of Chicago; and that she 
reported in shorthand the proceedings of said 
Public Hearing, and that the foregoing is a true 
and correct transcript of her shorthand notes so 
taken as aforesaid, and contains the proceedings 


given at said Public Hearing. 
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Certified Shorthand Reporter 
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CHICAGO TRANSIT AUTHORITY 
PUBLIC HEARING 
"RED LINE EXTENSION 
CONNECTING 95TH STREET STATION TO 130TH STREET" 
September 24, 2009 


STENOGRAPHIC REPORT OF PROCEEDINGS 
had in the above-entitled matter held at the 
woodson Regional Chicago Public Library, 9525 South 
Halsted Street, Chicago, Illinois, commencing at 


6:48 o'clock p.m. 


PRESENTERS: 

MR. DARUD AKBAR, Government & Community 
Relations Officer, Chicago Transit 
Authority 

MR. JEFFREY BUSBY, General Manager, 
Strategic Planning, Chicago Transit 
Authority 


MS. SARAH LAYTON WALLACE, Moderator 


Reported by: Anna M. Morales, CSR, RMR 


License No.: 084-002854 


(whereupon, the following 
proceedings commenced at 


6:48 o'clock p.m.) 
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MR. AKBAR: Good evening, everyone. My name is 
Darud Akbar. I'm with the Government & Community 
Relations Department at the Chicago Transit 
Authority. I want to welcome and thank everyone 
for coming to the Red Line -- this is actually our 
second public scoping meeting. So I want to thank 
you for coming out this evening. 

I'm going to turn things over to Sarah. 
Sarah is going to talk to us about tonight's 
agenda, and then we're going to go into a brief 
presentation and come back to Sarah to explain what 
our rules and regulations are for this evening. So 
thank you once again. 

MS. WALLACE: Great. Good evening. Before we 
get started, I want to check, is there anybody in 
need of Spanish translation? Okay. So we have 
that service if anyone is in need of that. 

As you see from our agenda this evening, 
we've just completed the open house portion of the 
meeting. In just a moment, I'm going to turn it 


over to Jeff Busby, and Jeff is going to give a 


brief presentation on the project, and then we're 
going to go into the formal public comment period 
of the meeting. And right before we do that, I 
will walk through some guidelines. We are going to 
be limiting comments to three minutes. So be 
thinking about that now as you are composing your 


thoughts, those of you that are speakers. I will 
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go over some other things to get us on track. 
After the public comment period, then we'll go over 
some next steps and adjourn the meeting. 

And I do want to note that if we conclude 
before 8 o'clock, you will be, you know, free to 
leave if you want at that time, but we are going to 
stay here and available for anyone who arrives and 
still wants to comment. So we'll remain here until 
8 o'clock for sure. 

So with that, Jeff will provide a 
presentation. 

MR. BUSBY: Hi. Thanks for coming out again. 
I'm Jeff Busby. I work in the Planning Department 
at CTA. 

I wanted to give you a background on where 
we are on the Red Line Extension. Really, the idea 


for bringing the Red Line further south has been 


around for a very long time. In the 1960s, when 
they were building the freeways, they left space 
for a Red Line Extension; and, recently -- and this 
is not a new problem -- but recently the CTA has 
started a study called an Alternatives Analysis, 
and that study is intended to look at a whole range 
of transit options to try to improve some of the 
transportation problems south of 95th Street. 

Many of you are aware, if you take CTA, 
that the 95th Street station is very crowded. 


There's lots of buses going there and there's lots 
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of delays associated with getting there. So people 
have very long trips sometimes to get to the 
existing station. 

So what we could accomplish with an 
extension of the Red Line is shorter and faster 
trips for people to get to CTA services as well as 
solving some of those congestion problems at the 
95th Street station. 

As I mentioned, we started this study in 
2006. we looked at a whole range of options and 
identified a couple of options which we're going to 
talk about tonight which we're advancing into this 


next step. Part of the Alternatives Analysis 


included public involvement. So we've been to 
woodson Regional a couple times and actually had a 
series of other meetings -- three rounds of 
meetings with six total meetings prior to this 
leading up to tonight's recommendation. 

The local -- I'm sorry. The Alternatives 
Analysis ended in August when the Chicago Transit 
Board adopted what's called a Locally Preferred 
Alternative. It's the one option that, resulting 
from the study, looks to be best at solving the 
problems we've identified, and that is an extension 
of the Red Line, following or running next to the 
Union Pacific Railroad at about 400 west. TI will 
show you a map in a moment. 


So tonight's meeting starts the 
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Environmental Impact Statement which very much 
relies on the previous work we completed in the 
Alternatives Analysis. 

So what's an Environmental Impact 
Statement? The CTA is hoping to use -- to ask for 
federal money to pay for a portion of the 
extension; and any time you use federal money for a 
large project, you have to comply with the National 


Environmental Policy Act. And the National 


Environmental Policy Act, or NEPA, requires that 
the CTA in a public setting identify and evaluate 
the potential impacts of both building an extension 
and operating an extension for the Red Line. 

And the idea here is to help us make 
decisions about the environmental impacts and where 
-- and they're both positive and negative 
environmental impacts -- but where we identify 
negative environmental impacts, come up with 
potential ways to mitigate those, make them less 
adverse. 

This is a schedule which gives you an idea 
of where we're headed. As I mentioned, we're 
Starting the environmental process tonight with 
these scoping meetings. we had a meeting, very 
same presentation, a couple of days ago on the same 
Subject. We're receiving input on what we should 
study in this environmental process. 


we'll come back to you next year with the 
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results of the environmental process in what's 
called a draft EIS, a draft Environmental Impact 
Study, and that's your opportunity to review both 
the impacts we've identified and what we proposed 


to mitigate them. 


At the same time, we're going to be asking 
the federal government for additional funds and 
permission to start more detailed engineering. 
That's called preliminary engineering on this map. 
we think that process would take about two years. 
And so by 2013, we would need to have identified 
all of the money, both the federal and the 
nonfederal share, to fund the extension, and we 
would need federal permission to begin the final 
design. 

2013 would be the year in which we would 
start construction. We show a three-year 
construction period; and the Red Line Extension 
opening for operation in 2016. 

It's important to point out that this is 
our targeted schedule. It's not something we can 
guarantee. There's a couple of reasons for that. 
As I mentioned, we rely on additional funding from 
washington, D.C., to continue these studies, and we 
also rely on permission from the Federal Transit 
Administration. But we think this is an achievable 
target and we're going to pursue it. 


we're going to study alternatives, project 
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alternatives in the Environmental Impact Study. 


This is a list of them. The first alternative is a 
No-Build Alternative. It's really important as a 
point of comparison. What this alternative is is 
what would be the impact to the environment of not 
doing anything? 

we're also going to study what's calleda 
Transportation System Management Alternative. 
That's a very long name, but what it means is a 
lower cost alternative to building a rail 
extension. In this case, it would be an express 
bus service with limited stops; some technology to 
help speed the buses down the road through giving 
them priority to traffic signals; and a pretty 
significant expansion of the station at 95th Street 
to make the buses in that corridor work better as 
well as accommodate new buses in this alternative. 

we also will be studying what's called the 
Locally Preferred Alternative, an extension of the 
Red Line following the Union Pacific rail 
right-of-way, an elevated extension, I should point 
out. 

And we have identified a fourth 
alternative which is also an extension of the 


Red Line but follows Halsted Street. 
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Let me show you a map of the Locally 
Preferred Alternative. So starting with the map on 
the left, the Red Line would run south from 
95th Street in the middle of the I-57 highway, and 
then it would climb up out of the highway and run 
elevated at about 400 west Eggelston Avenue and 
would travel next to the Union Pacific rail 
right-of-way all the way south to 130th. It would 
make four stops. The stops are at 103rd, 111th, 
115th and Michigan, and 130th and the Bishop Ford 
Expressway close to Altgeld Gardens. 

we're also showing two options here, the 
reason there's two dotted lines. we have a choice 
of being on the east or the west side of the 
freight rail tracks. 

The Halsted alternative is a similar link. 
It runs about a half mile to the west. So, again, 
the train would use the median of the expressway, 
I-57, traveling south. when it gets to Halsted 
Street, it would go into the air and run down the 
middle of Halsted Street, above the street. It 
would make four stops again at 103rd, 111th, and 
119th, and at Vermont which is about 127th. 


This is an elevated structure. The 


columns to support the elevated structure would be 
made of concrete most likely and be placed in the 
median of Halsted Street. 
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So those are our four alternatives. we 


are interested in your comments tonight. I'm going 
to turn things over to Sarah to give you some 
instructions on how we're going to receive those. 

MS. WALLACE: Okay. It's time for the comment 
portion of our meeting; and, as promised, I want to 
go over a few things with you. 

Because we're working on this 
environmental study, there are sections that we 
need to write and we need your input in order to do 
that. So we would ask you to focus your comments 
tonight on these areas: The purpose and need for 
the project; the proposed alternatives; the 
proposed environmental issues to be examined; and 
the potential environmental effects and the 
mitigation measures to be considered. So those are 
the areas we specifically need your input. 

Some guidelines. If you haven't done so 
already, please submit a speaker card, and we can 
collect those and they will be brought up front. 


I'm going to call speakers by name. I will 
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probably call several at a time so that you can get 
lined up and prepared to speak. Here's the mic you 
will use, the standing mic on that side. 

The first thing you will want to do is 
restate your name. I may not get the pronunciation 
right, and we want to make sure that we have that 
right for the record. We've got a court reporter 
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here that is going to be documenting your comments. 


You'll have three minutes to comment. The 
good news is you're not going to have to try to 
keep track of where you are in that three minutes. 
we have this stoplight here that is going to assist 
you in that process. So once you start, we'll turn 
that on and the green light will turn on, and that 
lets you know that your three minutes are starting. 
Once you have 30 seconds left, the light will go 
yellow. And once you have 15 seconds left, the 
light will be flashing yellow. So that kind of 
helps you gauge wrapping up your comment. And once 
it turns red, that means your comment period is up. 

So we would like everyone to keep to the 
three minutes so that we can keep things moving and 


we're hearing from everyone who wants to speak 


tonight. 
11 
Because we're here tonight to hear from 
you -- that's the whole purpose of the meeting is 
to hear your comments -- CTA is not going to be 


responding to your comments tonight. we're going 
to be listening. we're going to be documenting and 
all your comments will be documented in the report. 

So we would ask you to -- there are two 
folks from the CTA here. We would ask you to 
direct your comments to them, but do, again, keep 
an eye on the light. 

So our first speakers up: Thomas Brown, 


Page 10 


12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 


oO ON DT FR W NY FP 


PRP RP RP PrP 
nn FF Ww NY FP OO 


Red Line Transcript 09-24-09 Woodson. txt 
Senior, followed by Rob Kelsey, and I believe this 


is McClellan. So are those folks here? 

Yes. And I do want to remind everybody, 
if you haven't done so already, turn off cell 
phones or pagers or at least change the setting to 
vibrate so that we don't cut into people's time 
that are speaking. 

Could Thomas Brown, Senior, please 
approach the microphone? Go ahead. 

MR. BROWN: Again, my name is Thomas Brown, 
Senior. I live directly in the area where the 
proposed train will be built and constructed. My 


comments center around myself as well as my 
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neighbors. I'm right on 325 west 99th Place, 
directly in front of Wendell Smith Park, and most 
of my neighbors are senior citizens. 

So in the environmental study, I would 
like for you all to take into consideration the 
fact that a lot of the homeowners are senior 
citizens and the fact that we would want -- we 
don't want to be -- they don't want to be disrupted 
unduly, and just to take those factors into 
consideration in the environmental study, as well 
as Wendell Smith Park is a park that is utilized, 
and also to look at, in addition to what you're 
already studying, the noise impact and the safety 
impact of that park. 

Another comment I would like to make is 
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the fact that the proposed plan going down 


Eggelston Avenue, it's very residential, and 
there's definitely some concern about having a 
commuter line directly through the residential 
corridor that's there. Those are my comments. 
Thank you. 

MS. WALLACE: Thank you. Rob Kelsey, and then 
McClellan, and then Dorothy Boyd. 


MR. KELSEY: Good evening, everyone. My name 
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is Robert Kelsey. I'm a Chicago Public School 
counselor. I work in the west Pullman area, 
Gompers Fine Arts Option School. 

As a counselor, I fill out numerous 
applications, help students fill out applications 
for high school. And being an educator, I also 
recognize that a number of students don't get 
downtown unless it's a field trip a lot of times. 
So this new Red Line or -- I'm not sure exactly 
what this -- Red Line Extension will be helpful in 
a lot of aspects. 

I heard the speaker before me. He hada 
lot of excellent concerns there, but I think 
there's also some advantages for some of our 
younger people. So that's my comment. Thank you. 

MS. WALLACE: Okay. McClellan? Could you 
state your name and speak directly into the mic? 

MS. MCCLELLAN: Gina McClellan. I have three 
concerns. The lighting around the tracks that are 
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going to be made, and I was hoping that we could be 


able to see some kind of visual, what this was 
going to look like, but for security reasons, will 
it become dark like the E] stations down by Lake 


Street? That was a question. 
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The construction time, how long is this 
going to take, 2016? And then once you start, what 
does it do to me? Is it going to be three, four 
years where I'm going to be inconvenienced where I 
can't even get into my home since I'm right off of 
Halsted Street. 

I'm concerned about the noise level that I 
will have to live with the trains going constantly. 
I'm concerned that the parking lot that you're 
going to put there, when it's filled, that I can't 
park on my block because I'm one block off of 
Halsted. So are those things being taken into 
consideration, too? 

MS. WALLACE: Okay. Dorothy Boyd, Lou Turner, 
and Ben Christy. 

MS. BOYD: My name is Dorothy Boyd. My concern 
is the families on Eggelston Street; I need to know 
if they're going to be relocated. we don't want to 
be relocated. 

I want to know how the property value, how 
will that affect us? And I want to know about the 
incoming traffic that this is going to cause. 

There are a lot of seniors in our area, 
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and we do not want to move. we already have that 
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train that goes down Eggelston. It keeps up a lot 
of noise. We need another batch of noise like we 
need two heads. I'm not seeing this. 

MS. WALLACE: Lou Turner, Ben Christy, and 
John Paul Jones. 

MR. TURNER: Hello. My name is Lou Turner. 
I'm the Public Policy Director for Developing 
Communities Project which is a project for the last 
six years. 

My concern is really just singular 
tonight -- I spoke on Tuesday -- and that's the 
impact, the positive impact, the collateral 
benefits that this project could have for the 
residents in Altgeld Gardens, 130th Street, which 
is where the Red Line Extension would end. 

Back in 2005, we did a study which showed 
that of all the households in this area, one out of 
four of these households don't have or don't own an 
automobile. That's the same as the 9th ward in 
New Orleans; and were the same kind of catastrophe 
to hit, we would have the same kind of crisis of 
this community that we saw in New Orleans at the 
time of Katrina. 


I think that given the history of 
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transportation planning, in big cities like 
Chicago, where very often minority communities have 
been more the victim than the beneficiary of 
transportation planning, this is an opportunity 
and, particularly out of Altgeld Gardens, to really 
provide access to one of the most isolated 
communities in the city. This is an opportunity to 
use transportation planning to provide benefit 
rather than victimization of a minority community. 

So I would ask that the Environmental 
Impact Statement look at the environmental impacts 
that would be for the residents at Altgeld Gardens; 
and the fact that Altgeld Gardens is an area that 
has high toxicity; a lot of waste sites surround 
the area. It is one of the highest levels of 
cancers in the city amongst any group of people. 

And so with the construction of this Red 
Line Extension, it seems to me that one of the key 
environmental impact factors or areas of analysis 
should be the impact that the construction of the 
Red Line Extension would have on mitigating the 
toxic degradation out at Altgeld Gardens and the 
opportunities that would provide for a very 


isolated community. 
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So, again, I urge that CTA really focus 
singularly on Altgeld Gardens and really push the 
LPA, the Locally Preferred Alternative, which is 


the one that would go to 130th Street. None of the 
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impacts that are mentioned here, a number that 
others can think of were mentioned, would really be 
mitigated by the other alternatives. Only the 
alternatives, the LPA going down to 130th Street 
near Altgeld Gardens would really impact favorably 
these communities in these areas. Thank you. 

MS. WALLACE: Ben Christy, then John Paul Jones, 
then Donald Miller. 

MR. CHRISTY: Yes. I'm Ben Christy. TI don't 
live in the area. Instead, I use the Red Line to 
get to the area. In fact, I didn't go to the other 
impact study because I couldn't -- you know, I'm 
Sure there's a bus that gets by there; but 95th, 
95th station, what bus to use and everything, I 
just didn't do it. So that's why I'm here today 
instead of Tuesday. 

I actually do live right next to the 
Red Line by Berwyn. Come on by and say hi. The 
noise of the train, hey, it's a train. When I grew 


up, I lived a block away from the train. Now I 
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live just across the alley from a train. Yes, it's 
a noise. You get used to it. So don't worry too 
much about that. 

The thing I'm worried about is the Tv 
reception every time a train goes by. with this 
new better Tv? No way. Anyway, that has no effect 
with this group. 


what I see on the alternatives here is 
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that there are people in the Halsted area that 
don't want their train down Halsted; but, if I 
wanted to get to Halsted there, I would use the 
train to get to your businesses. 

The plan -- the LPA, which is not the 
Halsted, does have the positive that it could help 
bring people in from out of state if we have enough 
parking, park-and-ride spaces. So I would expect 
you to decide how many park-and-rides you want and 
then triple it. 

Other than that, we need more trains. For 
years, we've needed more trains. Some people will 
be discomforted by the building of them, but don't 
let that keep us from plowing ahead. They have 
said for years that they expected to extend this, 


but they haven't. 
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MS. WALLACE: 30 seconds. 

MR. CHRISTY: SO please give us -- give us our 
ride, extend it as much as possible. Thank you. 

MS. WALLACE: John Paul Jones, and 
Donald Miller, and Thomas Jundanian. 

MR. JONES: I'm John Paul Jones. I'm an 
organizer for the far south region, also a resident 
in the Englewood District. For 50 years, I've been 
involved in organizing and urban planning, and I 
have seen a significant value in the Union Pacific 
Railroad corridor. And if you look at the far 


south region, they have always had a challenge of 
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public and private -- the investment. That Union 
Pacific corridor provides a venue where you can 
begin to introduce to the community, a very urban 
community, a whole new set of ideas and investment 
around transit and developing that and turn that 
corridor, provide venues so that the end of the 
Station can add value to the property, at the same 
time, give greater access to the greater part of 
Chicago. 

Also, from Englewood, we've always had 
challenges with getting transportation to jobs; and 


with the Union Pacific Railroad corridor, again, 
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you can begin to hire a lot more people, connect 
with the south suburban communities that are going 
to have job growth, much more than you get in 
Chicago during the economic downturn. 

But, also, the environmental impact piece 
that we're concerned about and want to speak to 
tonight, that corridor, much like rail corridors 
throughout my community of Englewood, areas where 
there's always a decline of public investment and 
through the years you had accumulation of blight, 
if you look at that corridor, you look at a 
corridor that is over ran with many forestries now. 
There's open space that's been denied any real 
attention for many, many decades. 

So it's an opportunity for you, the city 


and the community, to kind of think through how do 
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we use these corridors more wisely and 
strategically to improve our community, encourage 
reinvestment, and increase the travel time for us 
to get to work or recreation and other venues. 

So it's a real plus for the region more 
than a negative. I would want to encourage that 
more -- Supporting what the person said from 


95th Street corridor. Certainly, we want to be 
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careful and considerate of the residential impacts. 
we want to be very careful of the impact to the 
brown field districts, but also opportune as 
possible relative to the eroding issues. We 
certainly want to be helping the community 
anticipate and remediate any particular eroding 
problems that may occur in some of these wooded 
areas that have been neglected for 30 or 40 years. 
So we want to use that opportunity to work 

more closely with any governmental plan to figure 
out ways to impact the environmental impact on the 
roads maybe through this reconstruction strategy. 
Thank you. 

MS. WALLACE: Donald Miller, Thomas Jundanian, 
and Lori Baldwin. 

MR. MILLER: Thank you. My name is 
Donald Miller. TI heard a lot of complaints -- 
concerns, rather, about the environment and the 
noise and how the train would sound coming through 


the communities. But this is dealing with rail. I 
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think we should take a model from some of the rails 
that run on the north side. You know, you are 
going to have these type of problems. 


what we are trying to do is get a system 
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that would fit our community, that would be 
accessible for us to get in and out of our 
community efficiently and safely. And I would 
think the transit people should look at the highest 
concentration of the population, where could -- the 
highest volume of population and let the train be 
used in that corridor, in that area where the 
population would be affected the most. 

And I think it's an excellent idea because 
the south side of Chicago needs a little bit more 
of a public system in our community, and I'm for 
it, and I hope that it happens very soon. Thank 
you. 

MS. WALLACE: Thomas Jundanian, Lori Baldwin, 
and then Bradena Thomas. 

MR. JUNDANIAN: Good evening. My name is 
Thomas Keith Jundanian. I'm the third generation 
owner/operator of an 85-year-old Roseland-based 
business. I'm a Roseland boy, born and raised. 

I have a different perspective on this 
than maybe some, having grown up in this community 
and having our family business based here all the 
time, all those years. I'm not 85, but -- don't 


rush me. 
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On the heels of Donald's comments, I too 
kind of feel like the south side of the city has 
been a very neglected location in our beautiful 
metropolis, and it would be -- I think either one 
of these plans are going to be a positive thing for 
us. I'm not qualified to say which one is going to 
be better than the other. 

Initially, I was surprised to find out 
that the LPA was the preferred alternative with 
more public support because it seems that it's 
going to disrupt some lives, some memories, some 
households if it occurs on the east side of the 
tracks. If it's on the west side of the tracks, I 
know from my own childhood and playing in some of 
those empty lots, there's more industry over there. 

My business is located on Halsted Street 
at 116th Street. It's the K. A. Pridjian rug 
store, that big old rug store there on Halsted 
Street. So one of the concerns that I would have 
as a business owner having seen long construction 
projects mean the demise of some businesses that 
have been interrupted with their traffic flow. 

what have previous construction projects 


like this and studies that have gone on indicated 
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with those businesses? How are they impacted? I 


have got nothing to base this on. when this 
trestle goes up on Halsted Street, what is it going 
to look like? It's probably going to be concrete. 
Jack and I were talking outside. would it be 
something that's attractive? will the elevated 
tracks all the way down Halsted Street create a lot 
of dark shadows, a lot of shadowing areas where 
people can congregate and do things that are not in 
the best interest of the community? will the 
trestle be placed where garbage and other debris 
and litter accumulate? will it be a blight to 
Halsted Street? 

As far as bringing people down Halsted 
Street, yeah, it will. The stations are going to 
be -- you know, 111th and 119th are a mile apart. 
So that's still quite a ways to try to get to one 
of the businesses. I was chatting with a lady who 
also has a building at 108th and Halsted. That 
kind of encapsulates some of my concerns. TI think 
either one of these things are a positive thing for 
the south side, whichever is best for our city and 
our community. Thank you. 


MS. WALLACE: Lori Baldwin, and then 
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Bradena Thomas, and JoAnne Guillemette. 

MS. BALDWIN: I am Lori Baldwin, and I'm 
representing the west Chatham community and the 
Park Advisory Council of that area, but I'm also 
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part of the Red Line Oversight Committee. 


I would just like to interject that I'm 
thanking the FTA for requiring this public hearing 
as well as CTA for selecting the Union Pacific 
Railroad as the locally preferred route, 
particularly, because this route will give the 
greatest need and take care of a lot of the needs 
of disparity that we have had in that community for 
a very, very long time on the south side of 
Chicago, to give us more transportation options; as 
well as we have had the opportunity on 
September 18th, some of the members of DCP Red Line 
Oversight Committee toured the entire Union Pacific 
Railroad, and we examined the physical and 
environmental conditions and the impact along the 
corridor, and we found that there are documented 
parkways, homes, small businesses, and tracks of 
forestry along that route. 

However, most of that route, as has been 


stated before, is open space, and so this would be 
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a great asset to the community. Also, because of 
the need for us to have transportation in this 
area, and it's been such a long, long time, this is 
the area that I think the city should be focusing 
on much more than some of the other options. 

we also looked at the environmental 
impact, and this provided greater access toa 
number of residents. And also this route had less 
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environmental impacts in terms of conditions and 


areas and the taking of homes. 

So I, again, just want to encourage you 
and let you know that the community will benefit 
from this new development. Thank you. 

MS. WALLACE: Bradena Thomas and then 
JoAnne Guillemette. 

MS. THOMAS: My name is Bradena Thomas. I am 
concerned as a senior living in the area. In fact, 
I'm right at 97th and LaSalle which is where 94 and 
57 split. 

My concern is whether or not there would 
be an elevated track right behind me or whether 
it's going to be recessed? 

Also I have a business, a building on 


Halsted at 108th. Now is this going to be an 
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elevated structure which would darken, you know, 
the area? So that is my concern for both. But I 
definitely wouldn't want an elevated area looking 
out of my backyard. That's my concern. 

They do need transportation to the south 
because 95th is extremely congested, and I realize 
that; but, hopefully, I wouldn't want to have to 
move. Thank you. 

MS. WALLACE: JoAnne Guillemette. 

MS. GUILLEMETTE: Good evening. My concerns 
have been previously stated by several others, but 
to say it as succinctly as possible, my concern 
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would be for the increased foot and vehicle 


traffic; the increased debris; as well as the 
increased crimes that would follow a structure like 
this. 

I have lived near the Red Line and I know 
that it also -- because of the activity and 
vibration of the ground, it increases the presence 
of termites and other rodents. And when you're 
dealing with termites, you're talking about the 
destruction of homes; and, to prevent it, 
homeowners would incur tremendous expense ona 


yearly basis to ward off the termites. So that's 
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an extreme concern for me. And I would hold that 
for other homeowners as well. 

Further, who would bear the maintenance 
expense of this extension? Because the homeowners 
nearest the tracks, are their property taxes going 
to increase? Is their property value going to go 
down? And what mechanisms are being put in place 
to address these issues? Because it's my feeling 
that you're going to go ahead with this in spite of 
what we say. And especially if we should be 
successful with our bid for the Olympics, this is 
going to be a major development. It's going to be 
pressed forward, and the residents need to know the 
true impact on them in terms of dollars and cents. 
Thank you. 

MS. WALLACE: Could you please restate your 
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name for the record? 


MS. GUILLEMETTE: JoAnne Guillemette. 

MS. WALLACE: Thank you. Are there any other 
speaker cards? Gwendolyn Rice and then 
Barry Finkel. 

MS. RICE: My name is Gwendolyn Rice, and I 
work for Developing Communities Project which has 


been working with this issue for six years. 
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MS. WALLACE: Could you get little closer to 
the mic, please? Thank you. 

MS. RICE: But I think I'm coming from a more 
personal point of view, because all the other 
issues have been talked about. 

For the last I won't say how many years of 
my working life, I have worked in one way or 
another with residents of Altgeld Gardens as a 
counselor or as a recreation worker or just simply 
knowing children who live there or adults who live 
there. And I remember and I just -- my mind was 
refreshed on the way in when one of the workers 
outside mentioned that she had lived in 
Altgeld Gardens and she remembered having to take 
the PACE bus into Chicago and then taking a CTA bus 
and then finally getting to the Red Line. 

But I remember also having to take kids 
home at night because the transportation was not 
available for the kids to take advantage of the 
amenities in Chicago. I remember many times having 
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to do that, even in the afternoon having to do 


that, which I didn't mind doing because I could do 
it. But their parents may not have always been 


able to do that, provide the access. 
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This project is going to provide access to 
what is a transit disadvantaged community. We are 
kind of in competition with other lines throughout 
Chicago that are going beyond the city limits. On 
the south side, there's nothing that goes to the 
city limits. And TI really say that we must take 
that Locally Preferred Alternative through to 
130th Street. I don't think there's an 
alternative. That's the only option. 

I don't know what else to say, but I just 
am passionate about the fact that you're going to 
Altgeld Gardens, an isolated community that is not 
outside of Chicago. It is in the Riverdale 
community area of Chicago -- not in Riverdale, 
Illinois -- and it's important that the CTA go at 
least to the city limits to serve its constituents. 
It will also serve people who live in the suburbs 
who commute to Chicago who will have a chance to 
park and ride and ride downtown and eliminate a lot 
of pollution. 

Again, I just want to speak on behalf of 
the residents of Altgeld. I don't live there, but 
I have been there many times. I have worked there, 
and it can make a big difference in providing an 
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opportunity for people to have access, to be able 
to be exposed to the larger community. As the 
teacher said earlier, people generally who live in 
transit deserts do not get out and understand 
what's going, and it would cut down on violence and 
cut down on a lot of other factors. Thank you. 

MS. WALLACE: Thank you. Barry Finkel. If 
there is anybody else who wishes to speak, send 
your speaker card in. 

MR. FINKEL: My name is Barry Finkel. I have 
been a resident of the Beverly area, 103rd and 
western, since 1951, and I take the Red Line 
downtown at least once a week. I see at 
95th Street station lots of PACE buses coming in 
from the south suburbs, and I think an extension of 
the Red Line would help in getting those buses -- 
to get the train and not have to come all the way 
to 95th Street to service those people. 

we're talking here about public 
transportation, and I see in all the alternatives, 
there's talk of park-and-ride. It seems to me, and 
I have sort of a disagreement with some of the 
speakers, but it seems to me that if we have good 


feeder bus lines into the stations, there's no need 
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to have a large park-and-ride facility at each 
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Station. Maybe at the farthest station. But I 
don't see really a need, for example, a big 
park-and-ride station at 103rd and Halsted. 
There's no room there for a park-and-ride, and I 
don't see any need for it. Thank you. 

MS. WALLACE: Alice Harper-Jones. 

REV. HARPER-JONES: Good afternoon. I am 
Reverend Alice Harper Jones. I'm the Dean of 
Cluster 6 of Chicago Metropolitan Association of 
the United Church of Christ and represent about 
13 churches on the south side. And I'm alsoa 
member of the Chicago State University Alumni 
Board, and so I'm speaking, commenting on two 
things. 

The first one is our churches. There are 
people who live on the far south side who will have 
better access to the church, being able to get 
there and to get back home again, especially those 
who do not have cars or sometimes you wake up and 
the car is not working. So I think that would be 
positive for those people. 

Also, from Chicago State University. I'm 


thinking in terms of our academic program that we 
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have there, it would be better accessible to many, 
many people; and those young people that we're 
trying to attract to the university would certainly 
be able to have access to and from the university. 


Especially if a person is working, they can come in 
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the evening to attend the university and be able to 
go back home again without having to, you know, 
wait for buses and everything on 95th Street 
because Chicago State is very accessible to 
95th Street right there. 

My concern is that -- one of the proposals 
I looked at, the Halsted Street would still -- 
there's still a gap it seems like from Halsted 
Street all the way to the Altgeld Garden projects 
there. So in constructing, you know, that Halsted 
Street project -- and I'm kind of leaning toward 
Halsted because you're not destroying homes. But 
if you can, you know, think in terms of your 
construction of getting that closer to the people 
in the project, then they don't have to take a bus 
from Halsted to where their home is so that they 
would be able to have access to the university and 
to the churches. 


Again, as I say, I prefer the Halsted one 
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because then we're not destroying homes. People 
have lived in this community -- I live in the 
community. I know the value of my home, and I 
don't believe that if you give me fair value that 
it will be -- you know, it would really come to 
where I think that my home should be priced at 
because of the improvements I have made. 

So that should be a consideration 


especially when we think about seniors who have 
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been there for years and who take pride in their 
home and their neighborhoods and their friends 
around there, that to destroy that community, you 
know, with the train is not a preferred option. 
Thank you. 

MS. WALLACE: William Warren. Please restate 
your name. 

MR. WARREN: Good evening. It's 
william warren, W-a-r-r-e-n. I'm here representing 
the Vernon Park Community Council. I'm president 
of the Vernon Park Community Council. we live in 
the area as well. I'm also a member of the 
Oversight Committee who had the opportunity to doa 
tour of the actual site last week -- actually, this 


week. 
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And, you know, we feel that by all means 
that the Red Line should be extended to the south 
side. we're in support of it. We think it would 
be a positive move in every respect. A lot of 
comments that were made earlier in reference to the 
rodent issues, the way the tracks are going to 
look, the lighting issues, the garbage and that 
sort of thing, of course, we're very concerned 
about those issues, but we feel very in support of 
bringing this extension to the south side. Thank 
you very much. 

MS. WALLACE: Are there other speakers? Okay. 


Again, we're going to be here until 
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8 o'clock if others arrive and still want to speak. 
I did want to mention that scoping comments are due 
by October 27th. So in addition to speaking 
tonight, you have an opportunity to write comments 
and place it in the box outside. You have an 
opportunity to mail in comments, fax or e-mail your 
comments. And we'll make sure this is back up for 
your reference. 

we also encourage you to stay involved. 
You can visit this web site. You can also get on 


an e-mail list so that you can receive updates 
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through e-mail and through Darud, if you'll e-mail 
him. 

Any other comments at this time? Have you 
filled out a card, sir? Right now, we're taking 
public comment. If you want to fill out a speaker 
card and come to the mic -- 

MR. TURNER: I did. 
MS. WALLACE: Well, three minutes is the rule. 
Are there others that want to speak? 

we'll stick around. You are welcome to 
spend some more time out at the boards if you like 
or you are welcome to head on out, but we'll be 
here until 8 o'clock. 

Coff the record at 7:34 p.m.) 
(On the record at 7:46 p.m.) 
MS. WALLACE: Johnnie Burke. Please restate 


your name and speak directly into the mic. 
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MS. BURKE: Johnnie Burke, and I'm a member of 
the 96th and Prairie Block Club. I had two 
questions. One, how many residences would be 
disturbed with the park-and-ride construction? And 
also, in the entire project, how many residences 
would be destroyed? How many people would be 


removed from the community? Thank you. 
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(Whereupon, there were no 
further speakers.) 
(Public Hearing adjourned at 


8 o'clock p.m.) 
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STATE OF ILLINOIS) 
) SS: 
COUNTY OF COOK _ ) 


ANNA M. MORALES, being first duly sworn, 
On oath says that she is a court reporter doing 
business in the City of Chicago; and that she 
reported in shorthand the proceedings of said 
Public Hearing, and that the foregoing is a true 
and correct transcript of her shorthand notes so 
taken as aforesaid, and contains the proceedings 


given at said Public Hearing. 


Certified Shorthand Reporter 
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R > , 5 D 
Cheever, Kim 


From: Red Extension [redextension @ transitchicago.com] 

Sent: | Wednesday, November 04, 2009 4:47 PM 

To: Peters, Melissa 

Ce: Kornblatt, Helene B. 

Subject: FW: Request for Comments -- Department of Streets and Sanitation - Proposed Red Line Expansion 


From: StreetsAndSan [streetsandsan@cityofchicago.org] 

Sent: Monday, November 02, 2009 2:39 PM 

To: Red Extension 

Cc: Ernst, Jonathan 

Subject: Request for Comments -- Department of Streets and Sanitation - Proposed Red Line Expansion 


Mr. Jeffrey Busby 

General Manager, Strategic Planning 
Chicago Transit Authority 
RedExtension@transitchicago.com 
OrangeExtension@transitchicago.com 





Dear Mr. Busby: 


I am writing in response to your request for comments regarding the environmental reviews that will take place pertinent to the 
potential expansions of the Red and Orange Lines of the Chicago Transit Authority. 


For both projects, the City of Chicago’s Department of Streets and Sanitation (DSS) would like the review committee to consider 
the following comments and concerns regarding the expansions during the environmental review process: 


1. The location of any street lights that will need to be removed or relocated as a result of the new lines; 

2. An analysis of the affect these elevated concrete supports will have on street level lighting and any steps that will be taken to 
supplement street lighting in these areas, i.e. CTA-provided lighting on the underside of the elevated line; 

3. The location of any public way trees that will need to be removed as a result of the new lines or the construction activity and 
a replacement strategy for those lost trees; 

4. The level of assistance the CTA expects to request from DSS for services such as street "No Parking" postings and the towing 
of illegally parked vehicles during the construction phase of these projects; 

5. The creation of a rodent abatement plan for the affected land which includes required sign-offs by the DSS’s Bureau of 
Rodent Control prior to construction; 

6. A plan for the proper storage, removal and recycling of all construction and demolition debris in accordance with all City of 
Chicago ordinances; and 

7. A commitment to having platform level recycling containers and space at street level for the storage of recyclables prior to 
being separately collected from the garbage. 

Thank you for your consideration of these issues 


Sincerely, 
(SIGNED) 
Thomas G. Byrne 


Commissioner 
Department of Streets and Sanitation 
TGB:je:lps 


EMAIL/Busby.CTA.email.environmental review 


cc: Jonathan Ernst 


11/9/2009 





City of Chicago 
Richard M. Daley, Mayor 


Department of Environment 


Suzanne Malec-McKenna 
Commissioner 


Twenty-fifth Floor 

30 North LaSalle Street 
Chicago, Illinois 60602-2575 
(312) 744-7606 (Voice) 
(312) 744-6451 (FAX) 
(312) 744-3586 (TTY) 


hitp://www.cityolchicago.org 





BUILDING CHICAGO TOGETHER 


October 30, 2009 


Mr. Richard L. Rodriguez, President 

Mr. Jeffrey Busby, General Manager, Strategic Planning 
Chicago Transit Authority 

P.O. Box 7602 

Chicago, IL 60680-7602 


Dear Messrs. Rodriguez and Busby: 


The Department of Environment (DOE) appreciates the opportunity to 
comment on the proposed extension of the Chicago Transit Authority 

(CTA) Red and Orange Lines. We are supportive of both projects and 

the increased service to currently under-supported communities. 


Three sections follow; the first is a list that applies to both projects, the 
second focuses on the Red Line, and the third on the Orange Line. 


BOTH PROJECTS 
Please evaluate: 
e Recycling opportunities at stations and parking areas 
e Alternative energy options including solar, solar thermal, wind 
and more to provide electricity and heating / cooling where 
needed 
e Opportunities to install solar arrays (on rooftops, large expanses, 
etc.) to return energy to the grid 
e Reduction of light pollution through the use of downward-facing 
lighting 
e Compliance with the city’s stormwater ordinance, including 
using bioswales, rain barrels and other methods to reduce the 
first flush of water into the sewer system 
Native landscapes requiring little to no irrigation 
Green roofs on any facilities 
Bicycle access and parking 
Permeable paving for the Park-N-Ride areas 
Preferred parking for fuel-efficient vehicles 
Charging stations for electric vehicles 
The City’s new Soil and Rubble Reuse Intergovernmental 
Agreement applicability — extensive reuse of materials during 
demolition and construction could be possible 
Impacts to wildlife or other important natural resources 





RED LINE 

DOE will be constructing the Ford Calumet Environmental Center, a 38,000 square foot 
environmental education facility near 130" and Torrence in Chicago. We are supportive 
of a joint Metra / CTA station at 115" Street and are very interested in the possibility of 
an intermodal connection between NicTD/South Shore Line and CTA at 130" Street. 
These joint stations would allow residents from Indiana and the suburbs to easily gain 
access to our Center. We would also invite discussion around a bus turnaround at the 
Center for the 130" and Torrence buses or other buses with similar routes. 


ORANGE LINE 

Of particular concern to DOE are issues relating to neighborhood compatibility and 
environmental justice, primarily in relation to historical and/or privately owned parcels 
that may need to be acquired for the project. DOE would also be interested in a detailed 
evaluation of noise and vibration, including additive effects associated with Midway 
airport operations, to determine how such issues will affect neighboring properties. 


We offer our support and assistance with any of our comments as appropriate. Thank you 
for the opportunity to comment on these important projects. 


Sincerely, 


Suzanne Malec-McKenna 
Commissioner 


cc: Nicole Kamins 
Kevin Laberge 
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JERE Red Line Extension 


Connecting 95th Street Station to 130th Street 





The purpose of the scoping process is ta identify public and agency concems early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
Name: “2 he fils YA AAO 
Organization: hymna. od Ek Title: 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation.and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 





Phone: 
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Scoping comments may be submitted via mall, e-mail, fax or the project website with Pat. tan Binet es ee 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602.. 1-4297, Email: 
RedExtension@transitchicago.com, Website: wwwtransitchicago.com/RedHS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 


local area code RTA TTY: 312-836-4949 


KRS-55 
Cheever, Kim ; — 


From: Red Extension [redextension @transitchicago.com] 
Sent: Thursday, October 29, 2009 8:35 AM 


To: Peters, Melissa 
Ce: Kornblatt, Helene B. 
Subject: FW: 


From: Schneider, Alexandra [ASCHNE1 | @depaul.edu] 
Sent: Wednesday, October 28, 2009 3:49 PM 

To: Red Extension 

Subject: 


I support the Red Line Extension but No to the circle line! 


11/9/2009 










Little Village Environmental Justice Organization 
La Organizacion de Justicia Ambiental de la Villita 


October 27, 2009 


Jeffrey Busby 

General Manager, Strategic Planning 
Chicago Transit Authority 

P.O. Box 7602 

Chicago, Illinois 60680-7602 


Ce: Richard L. Rodriguez, CTA President; Terry Peterson, CTA Board Chairman; Stephen 
Schlickman, RTA Executive Director; Peter M. Rogoff, FTA Administrator; John Paul Jones, 
Developing Communities Project. 


RE: CTA Alternatives Analysis Projects: Red Line Extension, Orange Line Extension, Yellow 
Line Extension. 


Dear Mr. Busby: 


This letter is regarding CTA’s Alternatives Analysis Projects: Red Line Extension, Orange Line 
Extension, and Yellow Line Extension. 


Red Line Extension 

The Little Village Environmental Justice Organization (LVEJO) supports the CTA’s Red Line 
Extension to 130" Street along the UPRR route. We support the efforts of the Developing 
Communities Project (DCP) to extend rapid transit to underserved areas in the African-American 
communities of the South Side. Once the CTA demonstrates sufficient progress toward bringing 
the existing rail and bus system into a State of Good Repair (SGR) and sufficient progress on 
maintaining, enhancing, and expanding the bus system, this project needs to moved forward with 
the utmost urgency. Originally proposed for completion in 1970, we believe that the Red Line 
Extension to 130" Street should be CTA’s first capital expansion priority for the El. It must take 
priority over the CTA Circle Line and the Metra Star Line in order to remedy the systemic and 
institutional racial discrimination created by unequal access to rapid transit on Chicago’s South 
Side and South Suburbs. This project would greatly reduce the travel times of transit riders 
traveling between Chicago’s far South Side and Downtown Chicago, providing significant 
economic benefits to riders and the regional economy. 


Orange Line Extension 

LVEJO supports the CTA’s Orange Line Extension Project. CTA should build the Orange Line 
Extension as part of the Mid-City Transitway (Cicero Beltway Railroad). Additionally, CTA 
should evaluate a potential station at 72" and Cicero to provide access to Walmart and other 
work/shopping destinations. 


Yellow Line Extension 

LVEJO believes that the Yellow Line Extension should be given lower priority, under the Red 
and Orange Line Extension. CTA should study how this project could be integrated into the 
Mid-City Transitway as per previous studies commissioned by the Chicago Department of 
Transportation (CDOT). Given the large number of complaints from local residents, CTA needs 






to modify the Locally Preferred Alternative (LPA) to accommodate the needs of those raising 
objections to the project. If the LPA cannot be modified to satisfy these objections, then the 
project should be cancelled. 


Additionally, all new CTA capital construction projects should meet or exceed federal Title VI 
Disadvantaged Business Enterprise (DBE) requirements. They should also work to provide jobs 
to low income community members from the surrounding area. 


Sincerely, 


Michael Pitula 
Community Organizer — Public Transit 


SILVEJOLS, 


2856 S. Millard Avenue Chicago, IL 60623-4550 
Tele: (773) 762-6991 Fax: (773) 762-6993 
Email: publictransit@lvejo.org - Web: www.lvejo.org 


Cheever, Kim 


RS-57 


From: Red Extension [redextension @transitchicago.com] 


Sent: 
To: 
Cc: 


Thursday, October 29, 2009 8:35 AM 
Peters, Melissa 
Kornblatt, Helene B. 


Subject: FW: Red line EIS scoping comments 


From: David Tomzik [David.Tomzik@Pacebus.com] 
Sent: Tuesday, October 27, 2009 9:12 AM 

To: Red Extension 

Subject: Red line EIS scoping comments 


Pace scoping comments regarding CTA Red Line Extension Environmental Impact Statement 





Thank you for the opportunity to review and comment on the scoping of the Environmental Impact Statement for the Red Line 
extension. Below are comments regarding the proposed project alternatives and potential environmental impacts relating to the 


proposed extension between 95" Street Station and 130" Street. 


Pace supports the rail extension of the Red Line from the current terminus at 95" Street Station to 130" Street 


In compliance with the Illinois Auditor General’s recommendation to reduce CTA & Pace overlapping service and 
provide greater suburban market coverage area, Pace intends to restructure various south suburban routes operating 
on Halsted and King Drive which now serve the Red Line 95" Street Station. Additional planning development and 
review would be required to determine the most optimal station(s) to serve on either alignment. 


Arterial roadway access to/from the proposed station(s) served by connecting bus services will require further review 
including issues such as railroad grade crossings, street parking, and intersection improvements to accommodate bus 
movements. 


Pace requests participation in the planning development and design of the proposed station facilities served by both 
fixed route and Regional ADA Paratransit services. Design should include sufficient bays to accommodate Pace and 
CTA bus routes, Regional ADA Paratransit, operator facilities, passenger information as well as bus priority access such 
as Transit Signal Priority or bus activated signals to allow buses to enter/exit the terminal with minimal congestion. 


We look forward to participating in this regional planning process. 


David Tomzik 


Manage 


r, Long Range Planning 


Pace Suburban Bus Service 
550 W. Algonquin Road 
Arlington Heights, IL 60005 


847 228 


-2463 


fax 847 228-2330 





david.tomzik @ pacebus.com 


11/9/2009 





DEVELOPING 
COMMUNITIES 
PROJECT INC 





11300 South Halsted Street — Suite A 
Chicago, IL 60628-4757 

Phone: (773) 928-2500 

Fax: (773) 928-2513 

E-mail: 
dev_comm_project(@ameritech. net 
www. dcpincorp.org 


Member Churches 

Bethel House of Prayer UHCA 
Bethel Tabernacle UHCA 

Christ Temple Cathedral 

Joy Fellowship Baptist Church 
Lilydale First Baptist Church 
Lilydale Progressive M.B. Church 
Lutheran Church of the Holy Spirit 
Reformation Lutheran Church 
Roseland Christian Reformed 
Sheldon Heights Church of Christ 
West Pullman Church of God 


Board of Directors 
Rev. Dr. Isaac L. Floyd 
President 


Rev. Rayford Grady 


Vice President 


Patricia Gray Smith 
Secretary 


Pastor Leonardo D, Gilbert 
Treasurer 


Sandra Sanders-Herrin 
Chaplain 


Rev. Dr. Joseph M. Bocko 
Rev. Joseph Huienzga 
Dorothy King 

Rev. Dr. Alvin Love 
Eugene Rogers 

Rev. Samuel Strachan 
Elder Eugene Taylor 
Mamie Thomas 


Past Presidents 

Loretta A. Augustine 

Rev. George W. Waddles, Sr. 
Rev. Albert M. Shears 

Rev. Anthony Van Zanten 
Rev. Carolyn Stokes Lambert 
Rev. Dr. Alvin Love 


Executive Director 
Gwendolyn Mackel Rice 


lyn = 
Keeping Greater Roseland Alive! DE 


To: Jeffrey Busby, General Manager, Strategic Planning 
Chicago Transit Authority 





Email: RedExtension@transitchicago.com 

From: The Red line Oversight Committee (ROC) of Developing 
Communities Project 

Subject: Red Line Extension EIS Scoping Comments 

Date: Oct. 27, 2009 


The environmental analysis for the Locally Preferred Alternative (LPA) recommended 
by the CTA and approved by the Chicago Transit Board represents a significant 
milestone in the five-year organizing and advocacy effort to make the Red Line 
Extension a reality. The 13 scoping issues listed in the CTA Red Line Extension 
“Environmental Impact Statement Scoping Information” brochure (Sept. 2009) are 
issues and areas of concern for the far south side Greater Roseland community. 


Developing Communities Project (DCP) is proud to have spear-headed community 
efforts to bring this important project to the attention of public officials and regional 
planners. DCP sees its role and function in the current phase of planning and 
evaluation for the Environmental Impact Statement (EIS) and Preliminary Engineering 
(PE) as one of highlighting critical issues that planners and decision-makers need to 
seriously consider in evaluating the cost-effectiveness and equity consideration for 
pursuing the LPA. This is especially important in view of the fact that the CTA Red 
Line Extension LPA has been demonstrated by DCP to be the route, from 95™ Street 
to 130" Street, that is overwhelmingly favored by the Greater Roseland community. 


For that reason, DCP and its Red line Oversight Committee (ROC) are submitting the 
following EIS Scoping Comments: 


1) A major concern that we have is with the environmental foot print that the 
proposed creation of park-and-rides at each of the four station stops will have. 
The RTA has reservations about making more park-and-rides for automobile 
traffic. There is also the issue of over-capacity in residential areas. Since there 
exists legislation that allows church parking lots in the vicinity of train stops to 
offer their facilities as park-and-rides, and Metra has been doing this for some 
time, CTA should consider scoping the impact of church parking lots instead 
of the construction of new park-and-rides in the vicinity of the four station 
stops of the Extension. This would have the added bonus of reducing the line 
item in the project budget for park-and-rides and make the Extension more 
cost-effective. 


1) 


2) 


3) 


4) 


5) 


6) 


2) 


8) 


Because the environmental analysis for rail lines looks at the impact on traffic patterns 
and congestion years into the future, DCP believes that the LPA that extends to 130" 
Street has the greatest impact on mitigating traffic congestion feeding in from the south 
suburban and collar counties. The other alternatives to the LPA, still under consideration, 
do not meet this criterion in any significant way. 


DCP would urge the CTA to evaluate and forecast the impact of the LPA on air quality 
levels in comparison to the other alternatives. 


DCP urges the CTA environmental analysis to measure and forecast the LPA’s impact on 
increasing labor productivity as a result of mitigating car congestion and reducing travel 
times to work for residents of the far south side of Chicago and south suburbs and collar 
counties. 


According to the CTA, in its press release, “CTA Celebrates Earth Week,” a fully loaded 
8-car train eliminates 1,000 cars from our highways, thus mitigating congestion, reducing 
travel times to work, and improving air quality. How will the CTA operationalize this 
metric in assessing the impact of the Red Line Extension? 


DCP urges the CTA to calculate the wait-times of riders at the proposed station stops of 
the Extension against the wait-times of passengers for the other alternatives under 
consideration, including the status quo and the “no build” option. This is important 
because the longer riders wait past 15 minutes the more turned off to public 
transportation they become. On the positive side, the calculation or forecast of wait-times 
can provide an estimation of potential riders who would take advantage of public 
transportation. 


According to the RTA’s Campaign for Better Transit, “Basic Facts about Public 
Transportation in the Chicago Metropolitan Area,” 77% of residents with cars decide to 
use pubic transit. DCP urges the CTA, in its environmental analysis, to estimate the 
impact of the Red Line Extension on this metric for the far south side, south suburbs and 
collar counties. 


Can the estimated reduction in air pollution due the impact of the Red Line Extension be 
made a collateral cost-effective benefit given the poor air quality on the far south side and 
south suburbs due to the area, especially around Altgeld Gardens, being the site of the 
City’s toxic waste disposal site? In other words, what are the ramifications of the Red 
Line Extension’s reduction of automobile congestion and exhausts in an area that is 
already identified as having the poorest air quality in the metropolitan area? [NB: This is 
a “superfund” type of issue that raises the question of transit impacts on major polluters 
in the area, i.e., what are the trade-offs presented by a major transportation project for a 
mixed residential and industrial landscape? ] 


DCP urges the CTA to investigate the impact on the construction of the Red Line 
Extension LPA on brown fields abatement, especially around the 130" Street station at 
Altgeld Gardens, and the proposed new train yard. 


9) DCP urges the CTA to investigate thoroughly both the noise impact of the LPA and the 
“best available” technologies needed to significantly mitigate the possible noise problems 
associated with the Red Line Extension. 


10) Noise is the greatest environmental disturbance caused by public transit. However, in the 
case of the Red Line Extension LPA, the project right-away along the UPRR is already 
the cause of significant noise disturbance. In support of local homeowners and their 
concerns about additional noise pollution, DCP urges the CTA to do a scoping analysis of 
the current noise levels caused by the UPRR. 


11) DCP also urges the CTA to make, as part of its scoping analysis of potential noise 
disturbance caused by the Extension, a full-scale investigation of the “best available” and 
“best practicable” noise mitigation technologies for the Extension. 


12) The role transportation can play in revitalizing and supporting underserved communities 
is recognized by the U.S. Department of Transportation (DOT) and the Federal Transit 
Administration (FTA) in their efforts to include environmental justice language in 
program and funding priorities. In addition to safety and mobility being the U.S. 
Department of Transportation’s two top priorities, DOT describes 3 fundamental 
environmental justice principles to be relevant for transportation planning and to the 
mission of the agency. Environmental Justice Principles for transportation programs 
include: 1) To avoid, minimize, or mitigate disproportionately high and adverse human 
health and environmental effects, including social and economic effects, on minority and 
low-income populations. 2) To prevent the denial of, reduction in, or significant delay in the 
receipt of benefits by minority and low-income populations. 3) Ensure full participation by 
all potentially affected communities. How does the CTA intend to insure that these principles 
are adhered to? How does the CTA intend to make the prevention of denial of, reduction in 
and delay in “receipt of benefits by minority and low-income populations,” e.g., Altgeld 
Gardens, a priority criterion for the EIS of the Red Line Extension. 


13) Livability Principles for transportation, housing and environmental programs include: 1) 
Provide more transportation choices, 2) Promote equitable affordable housing, 3) 
Enhance economic competitiveness, 4) Support existing communities, 5) Coordinate 
policies and leverage investment, 6) Value communities and neighborhoods. How does the 
CTA plan to make these environmental goals operational in the environmental analysis of the 
Red Line Extension? 


14) What is the CTA’s employment model for measuring the potential benefits to working 
populations on the far south side, south suburbs and collar counties afforded by the Red Line 
Extension? 


15) Does the CTA intend to prioritize the impact of transit investment on job creation and 
increasing employment opportunities, in accordance with the environmental justice criterion 
of preventing the denial of, reduction in and delay in “receipt of benefits by minority and 
low-income populations,” in its environmental impact analysis? 


In conclusion, Developing Communities Project and its Red line Oversight Committee would 
like to express its appreciation to the Chicago Transit Authority for its serious consideration of 
the issues that we have brought to your attention. We look forward to your response as the 
process of drafting the Environmental Impact Statement for the Red Line Extension proceeds. 


With sincerest regards, 


Elder Eugene Taylor 
Chairman, ROC 





Cc: Governor Pat Quinn 
Congressman Jesse Jackson, Jr. 
Congressman Bobby Rush 
Senator James T. Meeks 
State Senator Emil Jones, III 
State Senator Donne Trotter 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. _I_ support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
SSS re the full extension of the Red Line from 95th Street to 130th __ 
Street. This will insure mass transit access to a transit depercent population, south 


suburban communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 


Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





e the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburbaz: communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Garders/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depercent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any © 
local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I ort the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engineering design concept 


must _ be examined to ermsure the full extension of the Red Line from 95th Street to 130th 
S000 Se ne tun extension of the Kec Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-ITY1 (1 -888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 













Title: Me “ed bor ne 
pet I" Fhwor 

State: Z/.. Zip: QC2G6€B 
CLitA TF? 2 f 3 

Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





route. I sw rt the sition t the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburbaz communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 336-7000 from any 
local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








te. TT rt the ition t_ the Red Line extension must reach the Altgeld Garders 


Calumet River area at 130th Street and that every possible engineering design concept 


must _ be examined to ensure the full extension of the Red Line from 95th Street to 130th 
SEE sure the tull extension of the Red Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depencéent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any © 
local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. i 4 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


I the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
SSS RB re the ful extension of the Kec Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation progess. Please je 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


e. I rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
SSO sure tne tut extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depencent population, south 


suburbam communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is to identify public and agencyiconcerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. | 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line oie the Union Pacific Rail Road (UPRR) 








Calumet River area at 130th Street and that every! possible engicsering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager. Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, iL 60680-7602. Fas: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.ransitchicago.com/RedEIS, Customer Information: 1-388-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-289-CTA-TTY1 (1-888-282-6891 ), Transit information: 836-7000 fam any 
local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is to identify public and agencyiconcerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





Calumet River area at 130th Street and that every possible engiccering design concept 


must be examined to ersure the full extension of bea Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 


suburba= communities and nearby industries. | 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager. Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fasc (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing 2 Sneech Impaired: 1-288-CTATTY2 (1-888-282-6897), Transit information: 836-7000 fam any 
local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is to identify public and agencyiconcerns early in the environmental process, define the 
issues and alternatives that will be examined in the serra Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line oc the Union Pacific Rail Road (UPRR) 















Calumet River area at 130th Street and that every] possible enziceering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 
suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager. Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, |L 60680-7602. Fasc (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-388-YOUR-CTA 
(1-888-968-7282), Hearing & Sneech | ved: 1-388-CTA-ITY? (1-888-282-6891), Transit information: 336-7000 from ary 
local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





e. I the sition that the Red Line extension must reach the Altgeld Gardens, 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Piease PRINT. 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 


i support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


iti i ion must reach the Altgeld Gardens 
Calumet River area at 130th Street and that every possible engineering design concept 
must be examined to ensure the full extension of the Red Line from 95th Street ta 120th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Piease PRINT. 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 
i support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








Calunet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street te 120th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries, 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 


local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Piease PRINT. 
Name: uli “ tacha 

Organization: asa land Ce ¢ Title: Menge 1 
Address: 41% €. hal 


City: ( ie ie 4. State: | [ Zip: 60 LX 
Phone:(773) 5( 2-3 ])4)] F-mail; Oq-—ham jul g_l¢ ychoe -C Om 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 
I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


iti i ion t reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street te 120th 


Street. This will insure mass transit access to a transit dependent population, south 
a a RNS I EG SAS Sir I DPS TORE TS Hi Rap Ne eo ot rr 


suburban: communities and nearby industries. 




















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 











The purpose of the scoping process is to identify public and agency cancerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Cut S FLOWERS 
Organization: Vt a “a Z. Title: VGA7 BEeR 


Address: £08 =e aaa? 104. gated 


City: OQWICHbo States: ZL ips FED 
Phone: ——CSSCé ml: a 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


Toute. JT support the position that the Red Line extension must reach the Altgeld Gardens/ 





Calumet River area at 130th Street and that every possible engincering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street te 130th 
Street. This will insure mass transit access te a transit depencent population, south 


suburbar commumities and nearby industries. 


_—_—_ OC CO OOO eS 














Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, ! 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedElS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-388-CTA-ITY1 (1-388-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 







EP fs RS Pe a pore 
24 BES Sees 





The purpose of the scoping process is to identify publicand agency concerns early in the environmental pracess, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
4 ( fe Hie / 
Name: a cle ro RQ 
Organization: hhost[a ave bd L it. Tile: YZ GE 


Address: Si ee 
City: T beeen state: _L ! He bOGLe 


Phone: ]]4) 96 7-L93% E-mail: C ealdol 37a) ua 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009, 


{I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


I support the position that the Red Line extension must reach the Alitgeid Gardens/ 






Corclero 









route. 





Calumet River area at 130th Street and that every possible engsceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
——— ec eS NNN SS ES Sior of the nec time irom 9oth Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 
a eeeeEeeeeessFSeeeee 
a eSSeSeFFSeeEeeSSSSSSFSSSFMMMMMMMeeee 


eer ——— eee 
-__ COO rr ee 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, 2O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA+TY1 (1-388-282-6891), Transit Information: 336-7000 from any 


local area code RTA TTY: 312-836-4949 


y e . 
Red Line Extension — 
Connecting 95th Street Station to 130th Street f. 


RS-Te 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Piease PRINT. 
Name: ) BEBO an LW : 
Organization: “1- Nn Efe Vo. ce Title: ree Maw Ane 
Address: J@39 ty) Lea Lniucd 


city: Ch Ie Aan State: JOC zip: DOG j D2 


Phonex 3 ID ADE ~ AT 3BOE-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 
i support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
















Calumet River area at 130th Street and that every possible enp.neering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 120th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


_—_—_—_——- 
ee  ———————— —————  ——— SSSSSFSFSFSSSSSSSSFSSSSSSSSSSSSSSSSSSSSSSSSSSeSSS 











Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 











The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





City: GQneoge State: St Zips eA 2 


Phone: 3\2-—22- 3 (1% E-mail: lance CWicage.O 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


i support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


Zoute. I support the position that the Red Line extension must reach the Altgeld Gardens/ 





Calumet River area at 130th Sireet and that every possible ensiccering design concept 


must be examined to ensure ths full extensior of the Red Line from 95th Street to 120th 
SEE Bee EE a extension of the .ec bine irom yoth ptreet to 130th 


Street. This will insure mass transit access te a transit dependent population, south 


suburbarm communities and nearby indusiries. 


ee — —  ———————————————  —ESFSSSSSSSSSSSSSMSSSSSFMSSSSSSSSSSSFFFFFsFsfefse 


a ee 
Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, 2O. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedElS, Customer Information: 1-888-YOUR-CIA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-388-282-6891), Transit information: 836-7000 from any 
local area code RTA TTY: 312-8364949 





The purpose of the scoping process is to identify publicand agency concerns early in the environmental pracess, define the 
issues and alternatives that will be examined in the Environmental impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: at, ss Co Le mA 
Organization: abd a Title: TLE BER 
Address: f Zz AL oi Pa “a wt 


oy: Ch icA6o State: OC Zip: OOD / 2~ 


Phone: E-mail: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


i support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altceld Gardens/ 





Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extensior of the Red Line from 95th Street to 120th 
Street. This will insure mass transit access te a transit depencent population, south 


suburbar communities and nearby industries. 


ee SSSSSSSSSSSSS——sFsFesesessss 
OO SSS 


fin ee 
Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedElS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-388-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-83641949 


IER Red Line Extension 


Connecting 95th Street Station to 130th Street 


RS-79 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: J. 


Organization: De LNMIUE A te Zyl. Title: Lis20ttrAD a 
Address: LEE G b/: bilgi 7 

City: LYON by O State: ZZ. Zip: So GS 2 
Phone: _ /~ 3/2-2) 6-2730% 257 E-mail: hLo SZ ZSON@IMVUE RV OME, <a 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


I_ support the position that the Red Line extension must reach the Altgeld Gardens/ 








ute. 





Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


—_— eee 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


@ oe 
[iGEM Red Line Extension 
Connecting 95th Street Station to 130th Street 
RS-80 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 














Organization: 
Address: | 
City: 
Phone: 5722. 2¢4-S @ES Email: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





the sition that the Red Line extension must reach the AI dG _Garders 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
Ses i ctsure tne tut extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


OOO eee > 
—_er—ooo————— nn 


ne 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


e 
Name: 


Organization: Lose ava Char ‘aw Title: GC RP eR 

Address:_ | 0 & § Xb wii Loew _ 
City: @ lain ac, 0 State: — /h’veaz ip:_vo lb Of 

Phone: / / 5~ A2Q/-Y6 73 Email: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engineering design concept 





must be examined to ermsure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


Creer eee 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


@ e 
IRR Red Line Extension 
Connecting 95th Street Station to 130th Street 
RS-BXH 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: LJ [irthoet Ds Goedout 

Organization: 2 ose /avp Chaewstiar Maw Hees Title: wewhser 

Address: /2/ © /o 2t%@F*% 

City: CA e#40 State_Z 2_ Zip: GOG2T 

Phone: 773 -264-S¢6° E-mail: 
Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 








must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


On 











Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


(ISR Red Line Extension 


Connecting 95th Street Station to 130th Street 


RS-83 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: 






Organization: 


Address: /PEAS5S& S. Michsac 


City: Ch state: LC Zip: 6D 6 QO 


Phone: E-mail: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 
must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban: communities and nearby industries. 
at 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-8364949 


IRR Red Line Extension 


Connecting 95th Street Station to 130th Street 


Cage 4. 
K a ae 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRIN 





Name: 2 f/—/ Ar isfWGe aAWinSTaAA 


Organization: By Go dass ‘herstian Min, Sle: Member 
<—- 
adaress: OSES S Mic f)o 


a 
city: ChSCGS30 State: aes Zip: GOGO x 
Phone: 7% WF- a CG E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








Calumet River area at 130th Street and that every possible engiceering design concept 


Ln e ension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


—— nn eee 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


IESE Red Line Extension 
Connecting 95th Street Station to 130th Street | 


Ko? g - 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Address: 1SOE [3h Cr 


City: 3 (CAO) State: Z2C- Zip: 60 6 29 


Phone: E-mail: 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Lime using the Union Pacific Rail Road (UPRR) 


ut I_su the sition that the Red Line extension must reach the Altgeld Gardens 





Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


ssh? 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CIA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 


(TREE Red Line Extension 


Connecting 95th Street Station to 130th Street 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: LE Ve by NN Ele ete hey 
Organization: Une Lan ral | Lrées Zit 1 Title: Vie wip er 
Address: = I} Ss. Eloerhar+ 

State: —( { zip: O63 


Phone: \|= | * -DO1 UGC E-mait Oneal , E velya Ye be of. COM 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Garders/ 


Calumet River area at 130th Street and that every possible engineering design concept 








must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
SS to ensure tne tui extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


—ere—eeeeeeeee ee a 
—_-_""——  s<¥kKgkvm—kxwpxkxkxwx_l——— 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


(EERE Red Line Extension 


Connecting 95th Street Station to 130th Street 
KS-87 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: HA Ren G,// 


: ae 
Organization: hoe Cf/Axn of C An NF thew Wh egy Tite: 
Address: /O0% 58 ~ Prucs Pye 
? 626236 


City: Ch. / State: hb Zip: 











Phone: E-mail: 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Lime using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


nS 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 


" 


a eo) 
— Rea Line Extension 
Connecting 95th Street Station to 130th Street. 


RS-86 


The purpose of the scoping process is to identify public and agencyiconcerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 


Name: UP eel ins al Vas Lh ap le ad | 


Organization: Title: 

















Address: mG US UW es LG oT 


city: CA) a ce BO Siete | Po. me 26 é28 
Phone: _) )> SLY ) Vy __ E-mail: | 


Please comment on the proposed alternatives, the purpose and ea for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line wail the Union Pacific Rail Road (UPRR) 





must be examined to ensure the full extension of e Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburbam communities and nearby industries. 




















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager. Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fasc (31 2)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Sneech ! fred: 1-888-CTA-TTY? (1-888-282-6891), Transit information: 836-7006 from any 
local area code RTA TTY: 312-836-4949 


et 


' eae ; e . bad 
= Read Line Extension , 
Connecting 95th Street Station to 130th Street 


RS-89 


The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 
issues and alternatives that will be examined in the saat Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
er | NAC He | OVE 
{ 
Organization: | Title: 


Address: }O52) S: L 

City: O\WOe State: LULL. 
Phong) U-\WG E-mail 
Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line i the Union Pacific Rail Road (UPRR) 

















must be examined to ensure the full extension of e Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a = depercent population, south 
| 


suburba= communities and nearby industries. 
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Scoping comments may be submitted via mail, @-mail, fax or the Project website with attention to: Jeffrey Busby, General 
Manager. Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Sneech impaired: 1-388-CTA-TTY? (1-888-282-6891), Transit information: 336-7000 fom any 
local area code RTA TTY: 312-836-4949 
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75 = e 
_xec Line Extension , 
Connecting 95th Street Station to 130th Street 


Rs-4 


The purpose of the scoping process is to identify public and agencyiconcerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. / es ae 


Name: \\/\ ery KS | | _S 


: one 


cepts - 








Phone: E-mail: 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a it depercent population, south 
| 
suburban communities and nearby industries. 


a aaa 
SS 
aaa EE eee 





Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager. Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, |L 60680-7602. Fac {312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Sneech | ved: 1-S88-CTA-TTY? (1-888-282-6891), Transit information: 836-7666 from any 
local area code RTA TTY: 312-836-4949 








Rec Line Extension 24 


Connecting 95th Street Station to 130th Street / ( 





The purpose of the scoping process is to identify public and agencyiconcerns early in the environmental process, define the 
issues and alternatives that will be examined in the esis Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 









Organization: Title: 


Address: |QUOG S. DVridaanwog | 
City: Phir BGO State (LLL Zip: (,0G aJ 


Phone: 9S 3-29 SC E-mail: 











Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 
I support the extension of the CTA Red Line wits the Union Pacific Rail Road (UPRR) 


ro e the Red Line extension must reach the Alt d Gardens 





Calumet River area at 130th Street and that every) possible engiceering design concept 


| 
must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 
| 
suburban communities and nearby industries. | 





ee eOt—“‘#_ 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: jeffrey Busby, General 
Manager. Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fasc (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-388-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-289-CTATTY? (1-888-282-6891), Transit information: 336-7000 fam any 
local area code RTA TTY: 312-836-4949 








oe oe . , . —" 
_Xec Line Extension 42 
Connecting 95th Street tation to 130th Street {2 = 

) s+ 
KS-9aL 
The purpose of the scoping process is to identify public and agencyiconcerns early in the environmental process, define the 


issues and alternatives that will be examined in the Ewaesmenes Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


ate fe 







City: XC: State. ( Zip: 
Phone: (lod. 0593 Ema NO NE 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 
I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








Calumet River area at 130th Street and that every! possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Stecet. This will insure mass transit access to a transit dependent population, south 









suburban communities and nearby industries. ay 





0 a eet 
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Scoping comments may be submitted via mail, @-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager. Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fas (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Sneech impaired: 1-388-CTA-TTY1 {1-888-282-6891}, Transit infomation: 836-7008 fram any 
local area code RTA TTY: 312-836~4949 


[IRE Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS -73 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: _;\onaithay) 

Organization: Reliable Stee! De Na k ef Title: _\ ie Mak er 

Address: (O92. 3 Michiaar 

City: Clic Bae State: [ |, Zip: CoQ? 72 

Phone: 17°73‘2o2. (47 | E-mail: 

Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiczeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. 











Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


HINES Red Line Extension 


Connecting 95th Street ion fo 130th Street | 










The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environ | Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
( 







Name: 
Organization: Che i$tans r erg Title: 

Address: (0S (|_S, is berha £ 

City: Qh : C490 State: |] Zip: 006357 

Phone: |-~114 - AG 3 -5337_ E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 





I support the extension of the CTA Red Lime using the Union Pacific Rail Road (UPRR) 
route SUPDOF! ne position that ne Kea Line extension must reach the Altgeld Garden: 
Calumet River area at 130th Street and that every possible engicecering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the proj website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7 Chicago, IL 60680-7602. Fax: (312)681~4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchi EIS, Customer Information: 1-888-YOUR-CTA 


(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1 282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


7 © 
JIE Red Line Extension 
Connecting 95th Street ion to 130th Street 
ae 
—) 
The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: K ob A) AsO A, in Tor 
Organization: 4o NOT Mn ant ,_ litle: 





Address: (p 1 Ehevhar 


city: (Sh, ta State: Zip: bi eS ] 


Phone: E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


rOuUtC 4 SUPPUr' ue Position tai me read Line extension must reach the Altgeld wit GOSS, 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 
suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the proj website with attention to: Jeffrey Busby, General 
Manager. Strategic Planning, Chicago Transit Authority, RO. Box 7 Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitch EIS, Customer Information: 1-888-YOUR-CTA 


(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTATTY1 (1 282-6891), Transit information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


@ @ 
[GEE Red Line Extension 
Connecting 95th Street Station to 130th Street 
| oe 
KS-17 2 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: 










Organization: ~ ¢ VL 
Address: / a =, | i md (o / 
J? ey ai = 2 
City: LI Nhi vf BS State: be / / Zip:_/2 Ob i) A 


a — J £ 
Phone: / 73 a 23./ 5] ¢ E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





e rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
eee lo etsure tne tull extension of the Kec Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburbaz communities and nearby industries. 


rs eee 


in SS remem pgm egestas 
Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


SIRS REE Red Line Extension 


Connecting 95th Street Station to 130th Street 


w2> = 
A S—/ 73 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: 





Organization: | fd x Title: 


Address: Ww [0 ) | 
City: | & ¢ 
Phona.%3 ay - 10 E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 











route the sition that the Red Line extension must reach the Al d Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must _ be examined to ersure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


—_—_———..k aos 





oR ee ea ee 
Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 


e e 
(IRR Red Line Extension 
Connecting 95th Street Station to 130th Street 
AS-/74 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: 






Organization: Title: JMlvee Peg 


Address: SOLAR 3 
City: Lo. Vt ilieK State: .// Zip: COY 73 


Phone: 72~- - 4 E-mail: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


ne 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


(iiSR@E Red Line Extension 
Connecting 95th Street Station to 130th Street 


4) 


IKS-175 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








—_—_ 








Name: © 


LS 
Organization: ra Ve Cf Title: ME) WM LE FP 
Address: G33 [ SO. SAGYy MAL 
City: ¢ ALIA GO State: ZZ Zip: GO6B/7 
Phone: 7773 - &/% o bg E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





route Is ort the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must _be examined to ersure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


i 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





(SRE Red Line Extension 


Connecting 95th Street Station to 130th Street {| Ccta 
AS-/7¢ 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: CIBE Sz 
Organization: ~omaagerg o Betas MUM Title: Ll E- = oe / 
Address: LELIE. LL gutal LEA BZA 


City: > ae State: _Z Zip: GIFS tad 


Phone: 2292244-4ZES___ E-mail: Lia ey peo Hdd bbitsen dey 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


a 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


JiR Red Line Extension 


Connecting 95th Street Station to 130th Street 


Rs-l77 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: 







Organization: 


Address: 


City: C wes State: 1 Zip: hee eee 


[ye o¢ } 7.67¢-mail 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depenéent population, south 


suburban communities and nearby industries. 


ee 








En eee 
Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 336-7000 from any 
local area code RTA TTY: 312-836-4949 


ie Red Line Extension 


Connecting 95th Street Station to 130th Street 
RS-178 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: ewe dri > - St NL} 

Organization: Rese loro) Ch pst Mins ste restitle: Y= mM he s— 

Address: __\ 2 ory Pole pao Ke 

City: A nia fa State-[ 2) Zip: lLeob Ly 

Phone: \-7) 3- (ayO- ZS s~_ E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








route. I[ rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engineering design concept 


must _ be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


OO eer — eee 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, |L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CIA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


@ @ 
(SRE Red Line Extension 
Connecting 95th Street Station to 130th Street 
ee tae! a J 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: ex E qs A ¥ is gli) 

Organization: [@ = fr ¢ ‘ L\(\ of 2.2 Title: 
Address: / 0 § / 7S LIV tyr VHA 

| State: [Ce Zip: G 0674 














Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Garders/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


LS 




















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


HRM Red Line Extension 


Connecting 95th Street Station to 130th Street 


RS-190 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Chaninoe “Canter 


Address: 6 G Ao a ia) 


State: _/ L Zip: 6060 § 


ee a 











Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 336-7000 from any 
local area code RTA TTY: 312-836-4949 


[IRE Red Line Extension 


Connecting 95th Street Station to 130th Street 
4) G@ iC 
AS-/8t 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Name: 5 Oe 

Organization: KC Title. Membve/ 

Address: TS Se hey 

City: a Piee Borie Siete sf) Zip, 
Phone: : E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





The purpose of the scoping process is to identify public and eae early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 






Phone: 2 E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 
I support the extension of the CTA Red Line i the Union Pacific Rail Road (UPRR) 








Calumet River area at 130th Street and that every possible en¢iceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depercent population, south 
eee eee EE 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-388-282-6891), Transit information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 | 





connec«uing yom sireer wramen ro ivuvIn aireer he 


AS-183 


The purpose of the scoping process is to identify public and agencyiconcerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environ | Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 





/ 


Name: - 















Organization: 


Se | U Nase? 
wat 2 : Va ie | aoe 4 | 
Address: |) ‘55 {| Nim QIN 


SIN 





UU 





Phone: E-mail: 


for the project, the proposed topics of evaluation and 
mments must be submitted by the close of business 


Please comment on the proposed alternatives, the purpose and 
the potential impacts and mitigation measures to be considered. 
on October 27, 2009. 


I support the extension of the CTA Red Line i the Union Pacific Rail Road (UPRR) 








must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent populatior, south 
suburban communities and nearby industries. 








Scoping comments may be submitted via mail, e-mail, fax or the ject website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, 20. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchiaago.com, Website: www4transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-388-282-6891), Transit information: 836-7000 from any 


local area code RTA TTY: 312-836-4949 


vconnec«ing yom sireer ss sama alae TO 1VVUIMN JITSSr | GREY sine 


RS-194 X& 


The purpose of the scoping process is to identify public and SeaeN Res early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 












Name: |. Fl 
Organization: |<.0 | 


City: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. pommnents must be submitted by the close of business 


on October 27, 2009. 
I support the extension of the CTA Red Line i the Union Pacific Rail Road (UPRR) 





Calamet River area at 130th Street and that eve y) possible enpiccering design concept 


erent nasa co asas eeiiinieiaiaednenlneieindieasendeanereteetntieel. / Esmee diben. camtne dees «Bebe: lita. 
sec aie hs aces ae a ica pal pied aaa ve, 
| 


Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. | 
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Scoping comments may be submitted via mail, e-mail, fax or the ject website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fax: (31 2)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-388-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 
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K S184 


The purpose of the scoping process is to identify public and agencyiconcerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environ | Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 


| 
Name: 4 Neo net Ke W224. | 





Phone: 2 Shh W 43 E-mail: 


Please comment on the proposed alternatives, the purpose and el for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 
I support the extension of the CTA Red Line the Union Pacific Rail Road (UPRR) 








must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
A a——ESee—eE—eESe—E———eEeee OS OS ee trom Joth Street to 130th __ 


Street - This will insure mass transit access to a transit depercent population, south 


suburbaz communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-388-CTATTY1 (1-388-282-6891), Transit information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 








(22M Red Line Extension 


Connecting 95th Street Station to 130th Street {| cta 


AS -/S6 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Garders/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


nn 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


HERE Red Line Extension 


Connecting 95th Street Station to 130th Street 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (E!S) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: , eas Ce po = - 


Organization 


Address: \ \ \ Qo < cae CHK CHRard 


ity: © aa WOO State: \C_ Zip: (FOG 
Phone: = es /2q- lox E-mail: Ce OO g' 6 t& Qx yi - OW Y | 


Pease Comment on the PTOPoses anteimaiives, the p purpose and need for the project, ine proposed topics of evaiuation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, pie 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 




















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 









(IESE Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS-[#9 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: OAA ' ay $o aN 

Organization: Poselanad CC’ ny 4 SSA iat Se ¢ ¢ 
Address: 0 KO Ss Ss ° mw 4 

City: = State: he oe | Zip: K 
Phone: ow ae ssid “ tf 


Please Comment on the proposed aliemmatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


<i RE 
fe 
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iti at t ed Line extension must reach the Alt Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


ie} 
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must be examined to ensure the full extension of the Red Line from 95th Street t 






Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[IRGEEE Red Line Extension 


Connecting 95th Street Station to 130th Street 


RS-189 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: BANE tte Smith 

Organization: y) CMe Tittle: AEM DOR 
Address: /34 57 So PaaAMveELh 

city: Ai veQdalé State ZL Zip: Lo PAT 


Phone: (ONE E-mail: 








Please CoMMeENt Gn the proposed alternatives, the purpose and need for the projec, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
eS a ee ES VE SORE OO BORG AUR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


_—_—— _ onsen SSS 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


SiS RSS Red Line Extension 


Connecting 95th Street Station to 130th Street 


RS-/90 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Sara Wiowt 

Organization: KoSeland Christan MiImiares Tite: Member 
Address: 44 E. \o2"4 P\_UFinor rt) 

city: Cinic ago State: (L zip: (WO0UZ@ 
Phone: Tiv) 423 2114 E-mail: sarah wiawt © houg nton-eclv 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


an Oetanher 97 2NNG 
On VASE! 27, ZUUS. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


ae | rt the sition that the Red Line extension must reach the Altgeld Gardens 





Calumet River area at 130th Street and that every possible engiceering design concept 
must be examined to ensure the full extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depencent population, south 


suburbar: communitics and nearby industries. 
ties aS ee, 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


e s 
DIES Red Line Extension 
Connecting 95th Street Station fo 130th Street 
RS-/4/ 
The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environ | Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 









Name: Rach <| 


Organization: Kose and Cndohwo Miniatt| es Title: Adember 

Address: t4 €. 1O2“ P| (Front 

City: CMiCago State: | |L Zip: WOU2E 

Phone: 77.3 - 842 ~542S E-mail:_kikpatlnckvache(@ hotmail.com, 

Please comment on the proposed alternatives, the purpose and neéd for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
POULe SUP DOr is DOSILION [hans ALC Led Lt\s oe EOE IOI! il LASS go -ieet Bile stl rad UO WaALTUcitisS 
Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 
suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the pro} website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7 Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: wwwtransitch EIS, Customer Information: 1-888-YOUR-CTA 


(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1 282-6891), Transit Information: 836-7000 from any ° 
local area code RTA TTY: 312-836-4949 


@ @ 
IEEE Red Line Extension 
Connecting 95th Street Station to 130th Street 
AS-/%28 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: 





Organization: Ko: | Kel. | : 

Address: 232 wj/oth S - 

city: Choc State: <1) zip: GOK2T 

Me ; 

Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Garders/ 


Calumet River area at 130th Street and that every possible engizeering design concept 





a- 





Phone: 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
ee sure tne tu extension of tne Kec Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


(iE Red Line Extension 


Connecting 95th Street Station to 130th Street 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Rachael ABeecham Je 
Organization: _Reselaed Clrrehian ReC chuselrite: mem ec 

Address: 222 width sh 
City: Chie 

Phone: _773- 64/- 633] E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


State: 1-L Zip: 





te upport the sition t_ the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


ress serene 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CIA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any © 
local area code RTA TTY: 312-836-4949 


Di REE Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS-/94 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation wg Please PRINT. 





B/— 32737" E-mail: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route. I ort the sition that the Red Line extension must reach the Al d Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must_be examined to ersure the full extension of the Red Line from 95th Street to 130th 
SS —— SSE te tu extension of the Kec Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


eee 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, iL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


wv e 
SSE Red Line Extension ,; 
Connecting 95th Street Station to 130th Street 
AS-/95 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


al 
Organization: OS | s I aa fs 1 ? ne Jute: /\ le mber 

ity: hic { State: Zip: (YOU 22 
(lms E-mail: QIVUSS (oSS@Qo].CoM 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
—=€T ° eee waa SKtension of the Red Line from 95th Street to 130th __ 
Street. This will insure mass transit access to a transit depen¢ent population, south 
suburban communities and nearby industries. 
Se apnea ees sae Se ease 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


EEE Red Line Extension 


Connecting 95th Street Station to 130th Street 


AS=(9C 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: rs. oo \ w\* Sc \ AAW 
‘AN wir} Title: MembEC 


Organization: \Y < e 








Address: Cae \ = 
Ciy: C \n SSS S State: X\ Zip: bo 5 & ad 


Phone: y)%- Qa el} 4S) E-mail: Qe. o nat \ bec nh wn cas (y mel ico mn 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
See ee aN SSE Sktension of the Ked Line from 95th Street to 130th __ 
Street. This will insure mass transit access to a transit depencent population, south 
suburban communities and nearby industries. 
SSS ree eee pepe ene nese nines 
er eins ng sgt Eg 
SS nr rp ar in onsite 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CIA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


JIGME Red Line Extension 


Connecting 95th Street Station to 130th Street f' 
/) a : 
a 
AS-(77 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: | (Y~ iS CiUsgs, a 
organization: (al donGare Yavooupors . twe:_ Presi deng- 


Address: 2/34 S-Vern ASSOLULY( OM 
] 


city: AAO site: 22. zp: O& 2 / 
Phone: “7/7 4 65-279 Y / _ E-mail: deel ir2as 50028. Val 100. COW 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 





I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit deperncent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681 -4297, Email: 
RedExtension@transitchicago.com, Website: wwwtransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 


[iP ERe Red Line Extension 


Connecting 95th Street Station to 130th Street 


AS-/ 98 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 3 
Name: at 2 ii sia ] GH 


Organization: Title: Zz, 

Address: _/ _ : y oO } eee i 

City: Pevegbe | State: OL Zip: O OY a 7 

Phone: iM 4 oS LZ V7 5 \ E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 








must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban: communities and nearby industries. 
le cl RCS Rg 











Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 


12 -.1 22. - rr rene nan nn ane 


ioe Red Line Extension 


Connecting 95th Street Station to 130th Street {' 
BSTPF 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
Name: / 
Organization: Title: a 


Address: /,4/ 32 = Vornet 


City: ae \Qx Ba Le ‘state: C1 Zip: b od a7 
Phone: 7 A 4 - C63~D/ a3 E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








route. I su rt the sition that the Red Line extension must reach the Altgeld Gardens 





Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburbaz communities and nearby industries. 


OO Cc C—O eee 











Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 


1na-.1 2.22, -- 4 WTA er nA nn anaen 


FERRE Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS-200 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: 





Organization: Title: 
Address: / 5 / 5 Y G. Ve PNIOn) Qe 

er es eg © og, © me ICAGO State: z's (. Zip: @ GOS) 

Phone: SF GER TOY wren. y - 7 C| / E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





route. I support the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizcering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-+ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
q “888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
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FPR Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS -20/ 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 











Organization: Title: 


Address: a3 


City: APU State: Wr Zip: C2V-CE 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the sition that the Red Line extension must reach the Altgeld Garders 





Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburba: communities and nearby industries. 





























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
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FPR RR Red Line Extension 


Connecting 95th Street Station to 130th Street 


AS-202 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
4 2 





Name: 


Organization: SLACKS INGVEE Title: f CES * 


Address: Kee SS, - rYoC 4 


City: Crt : State: | (2 Zip: CES | 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the sition that the Red Line extension must reach the Altgeld Gardens 





Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburba= communities and nearby industries. 


sp sss 











Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 


d Li i 
HiGSEEE Red Line Extension , 
Connecting 95th Street Station to 130th Street {/ 
K AS (03 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation rae Please PRINT. 





~ La v 
Z— E-mail: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


ute. I e sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 





must _ be examined to emsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit deperncent population, south 





suburbam communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


HiREEEE Red Line Extension 
Connecting 95th Street Station to 130th Street 


(? 
4 


{KS- 204 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: c hoe al tee ae 

Organization: " LtCEbiy a fepne none ( Title: resi lon 
Address:___ Wacker Suke ‘2200 
City: 56 State: \-C Zip: oC OL 

Phone: SSHS- EXE-GAl0 ema: Vethomas © SecvdE hyo com 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Garders/ 


Calumet River area at 130th Street and that every possible engizeering design concept 











a 


66696 





must _be examined to ersure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburbaz communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: wwwtransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any © 
local area code RTA TTY: 312-836-4949 


TITRE Red Line Extension 


Connecting 95th Street Station to 130th Street 


IS -B05 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


e. I rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 





must be examined to ersure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit deperncent population, south 





suburbaz communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


@ e 
iGSGEE Red Line Extension 
Connecting 95th Street Station to 130th Street 
AS-LO06 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Cn ix Yan 


ae 





Organization: _| <0 m7 Title: 
Address: “'2t <, Drexel RivA 
City: \ JER State: | — Zip: ste S 


Phone: dio 330-L470¥ E-mail: Seno cake@c oe eee 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburba: communities and nearby industries. 
a a nS 




















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 







TERE Red Line Extension 


Connecting 95th Street Station to 130th Street {| 


) ry 
ASF 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


AL LAs 
Organization: ER V\wd MELT Title: Recrer a 


Address: 515 VDE Wier 


city: SCH (Ag, State: LC ips OU 
Phone: E-mail: pra A be. Ua Pte oe 





Name: 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


e. I rt the ition t the Red Line extension musi reach the Altgeld Garders 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


Ti[RE Red Line Extension 


Connecting 95th Street Station to 130th Street 


ne 
I oa- KOS 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: 
Organization: (Soiden Gy Pay SOWIE | 

Address: 12207 SS. Kilbopes  ——eseses—‘“‘“‘“‘ 
Cy: Cicheo tates Vip: BOBATALS A _ 
Phone (475) Bat- OS TE E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








e. I rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 


suburba: communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


@ e 
(iSGGE Red Line Extension , 
Connecting 95th Street Station to 130th Street f 
AS-209 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Name: p Ne 

Organization: Aldy. “ a Title: Pres: ent 

Address: /9/26 SH Cawten Ce asa 
As age State: —-/ Zip: re 


Phone: E-mail: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the sition that the Red Line extension must reach the Altgeld Gardens 





Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 


JiSREE Red Line Extension 


Connecting 95th Street Station to 130th Street 


ES: of0 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








State: __| } Zip Jae 3 


E-mail: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


te. JI rt the ition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ersure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 





suburbam communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


[TRG Red Line Extension 


Connecting 95th Street Station to 130th Street [/ 


AS-21/ 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that pvill be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process, Please|PR 


~ - UY, 
Address: SoS el 


City: UF oe ren Y, , __ Zip: ox IA / 


Phone: _/ “3-4 Tor YY E-mail: 





yee 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depen¢cent population, south 


suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 






\ 
\. 
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Phone: ___) ) 2~ Uti o~\( | E-mail: MHA SBEAALO = 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


TITRE Red Line Extension 


Connecting 95th Street Station to 130th Street 
AS-Al3 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: _(' Ay Wy ROW Sey 

Organization: _[ Cy) \nj\~- V atto Title: 

Address: 46| E J'30%" 4 

city: Chic A O G State: _\p Zip: b Oso) 

Phone: 113-949 S-6 |S)- E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Garders/ 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 





























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 


@ @ 
[IEEE Red Line Extension , 
Connecting 95th Street Station to 130th Street {" 
AS-2/4 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 









Organization: ra A. Title: Dy etl VA PIE 
Address: / 3072 S [Sako _ = 

Citys CWergZ State: 7-4 Zip: Oo G2 / 

Phone: _// ACY 4 “an ym 'can leo why L2©@ Ud ak COA 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


e. IT ort the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 





Red Line Extension 


Connecting 95th Street Station to 130th Street 


AS-HU5 


The purpose of the scoping process is to identify public and agency concerns early in the environmental pracess, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation grocess. Piease PRINT. 








Name: 
Organization: L Y 5 Title: 
Address: : a y 2 3 Z g 


S& i/ ma ec 
City: 2 YA One AV State: eG Zip: LF 4 yy) 
Phone: /~VI & HAF | Vy E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


i support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





m i extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red@ Line from 95th Street te 130th 





Sireet. This will insure mass transit access te a transit depencent population, south 


suburba: communities and nearby indusiries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





Red Line Extension 


Connecting 95th Street Station to 130th Street 
KS-2Me 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Piease PRINT. — 









Name: 


Organization: Title: 
Address: £3 242 Ss ‘o gee Aa! eC A Ce 
tc rg State: x aa Zip: Ce OP? Oo a ) 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





me msion must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering Gesign concept 


must be examined to ensure the full extension of the Red Line from 95th Street te 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburban: communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 








Red Line Extension 


Connecting 95th Street Station to 130th Street 


AS=2/7 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation pr cess. Piease PRINT. a9 
Name: ( A fd a DNET 
Organization: A der Cate, Abas dwner Aesva. Title: 


Address: Zz Xx Sth a 
City: { ‘p Wa La 5, ») State: l ‘ee Zip: } 0627 
Phone: 773 27 5-O¥6 [__ E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 











jon i e ion must reach the Aligeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street te 130th 


ist De Crane (UO Seo it~ eee eee 


Sireet. This will insure mass transit access to a transit depencent population, south 


suburban communitics and nearby industries. 


a 


nnn nnn ee a UE EEEEEEEIEE EEE SEES REn ERE 


EEE 
Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





Red Line Extension 


Connecting 95th Street Station to 130th Street 


A&E 


The purpose of the scaping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Piease PRINT. 





Name: 


Organization: Title: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


2 ne extension must reach the Altgeld Gardens 





Calumet River area at 130th Street and that every possible engineering design concept 





must be examined to ensure the full extension of the Red Line from S$5th Street te 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburba: communities and nearby industries. 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





Red Line Extension 


Connecting 95th Streef Station to 130th Street 







The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


Boseiation process, Piease PRINT. 

Name: ia rnaSt Shut | la 

Organization: Title: 4 dhe { f (oO (Vn tor 
Address: (2 | S 3 ells 


City: _C ica ee Sew Cl. 2 (0827 
Phone: E-mail: (host SM tthOBOS Dyahoo. COM™m 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


i support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


Tm msion must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined te ensure the full extension of the Red Line from 95th Street te 130th 


Street. This will insure mass transit access te a transit depencent population, south 





suburban coammunitics and nearby industries. 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





IRR Red Line Extension 


Connecting 95th Street Station to 130th Street [| 
KS -RAO 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 














Name: Sh : f, ; 

; C LFS SO 
Organization: (72 /72/V/ Cafe A fore.Cwye l= ye Mn, 28 \— 
Address: ABIOT S.fberhark 
City: PYUCAGD State: —Z / Zip: GOBDA 7 


Phone: (ZZ 3 \2¢+4-02/ 3 E-mail: § O@/7er Ob LL </3 © yahoo.@onrr 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


te. I su rt the ition that the Red Lime extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit deperncent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: wwwtransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 





Red Line Extension 


Connecting 95th Street Station to 130th Street 


AS-2P/ 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Piease PRINT. 


) 
Name: G a 
- a / 
Organization: fz) [+9 2 ib - Log. Al Adz sof Jitle: si nseagicsd Bleek ile pt. 


Address: Ze = BL, SF 
City: _( Lh : CAG O State: ZX. Zip: COSA 7 -—1¥eE7 
Phone: 3/2 { LY S5-1LGAL FZ E-mail: Greed i) the Cha, Obg 


Please comment on the proposed alternatives, the purpese and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


i support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





ition i e ion st reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engineering design coucept 


must be examined to ensure thse full extension of the Red Line from 95th Street te 136th 





Street. This will insure mass transit access to a transit depencent population, south 


é 
suburbar: communitics and nearby industries. 1) ret 2 ese ad eC pat < 


ced Fis M0 WwW, 




















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired; 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 








Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS-8a2. 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Piease PRINT. 


Name: £ VELYI Dickerson 
Orgariiestion OFF MEGTING Title: HAE W7BE 
Address: / 4278 5S. RIV ERDIACE 
city: CAE Aho State-tZL-—_—_Zip: E08.27 
Phone: 7 19-568 -/088 E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 








1 support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


ion i ion must reach the AligelG Gardens 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Re@ Line from 95th Street te 130th 
Street. This will insure mass transit access te a trensit depencent population, south 


suburban communities and nearby indusirics. 
a 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


Hii RE Red Line Extension 


Connecting 95th Street Station to 130th Street 


AS-RBF 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. : 


Name: LA AR 
Organization: 
OES i ah Laat (GY $42 ZZ 

City: ee State: a Zip: Z Lie /- ane 


Phone: © Vo Gar oI OO E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








te. JT rt the sition t the Red Line extension must reach the Altgeld Garders 


Calumet River area at 130th Street and that every possible engizecering design concept 





must be examined to emsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 





suburbaz communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any © 
local area code RTA TTY: 312-836-4949 


e @ 
IEEE Red Line Extension 
Connecting 95th Street Station to 130th Street 
JF, S- RAF 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. fice Boi 
/ 








Name: / ZY 





at £3s | Title: 


Organization: UV, 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


t rt the ition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 





must_be examined to ermsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby indusiries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any © 
local area code RTA TTY: 312-836-4949 


SiS2REEE Red Line Extension 


Connecting 95th Street Station to 130th Street 


AD) ss : 
KX x —-RAFB 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: {/SEC2ZO fe 


Organization: Title: 


Address: 5 Ve (/. VEZ f 
City:_/ MALAI State: /— Zip: (2 ko 3 
Phone: 77- 3545-2500 E-mail: JAG 727 LCST IVF £. « C 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 











ute. Is ort the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
a PEN = AA Da a a er 








epee a he are 
Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer: Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 317-836-4949 


[SEE Red Line Extension 


Connecting 95th Street Station to 130th Street 
7 a 
KS—S2¢ 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





— 


Name: Ja t 





Organization: Title: 


Address: (OGiIS 5 Orcerr 
City: Chrivccna Rae State: 12 Zip: 6e¢e 
Phone: “29 & ~ 63@ -o844 E-mail: - C7 buna tae 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


e. I rt e ition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizcering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


e e 
[IEEE Red Line Extension 
Connecting 95th Street Station to 130th Street 
fo 
AK % LH 4 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Chag ucts NM oS TON 
Organization: D 2 | Title: 

Address: |2%37 S. Parnell Ave 

City: __ Chi Cadac State: —CC Zip: 60628 















/gGhdo COMM 





/ 
CneguitamgrtC 





Phone: 773~ - E-mail: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and nniugation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


t I the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


IiSRESEE Red Line Extension 


Connecting 95th Street Station to 130th Street 
48 S-3aS§ 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 














preparation ie Please PRINT. 

Name: | ‘a 

Organization: o Title: 
Address: 7 ¢, S U 


City: ( ho a at os State: 
ne: (/2 53° 2500 E-mail: B 


Pho 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. JI support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


a 


sp rm in ct GT 
Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer: Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
lacal araa cade RTA TTY: 219-826-4949 


[RR Red Line Extension 


Connecting 95th Street Station to 130th Street 


AS-I2F 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 








Organization: Title: 


Address: \0 = “5 = ROS : fe 


City: (3 pa State: Y2-_Zip: Ly It'S 


Phone: E-mail: 











Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


I sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizecering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer. Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[IRR Red Line Extension 


Connecting 95th Street Station to 130th Street 
2D ro 
KS -23¢ 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Name: JUQUIO UAne 

Organization: | I LJ coh Title: 
Address: 

City: 

Phone: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


I rt the ition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburbaz communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[ER Red Line Extension 


Connecting 95th Street Station to 130th Street 


AS -AB/ 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Ys, Me. Ley ee 


Shaeiiistiies Tp ies Title: 


Address: ra /. 5 [AV AALAKY) - 
City: AL kl. State: WZ, Zip: GCL. 
Phone: 77.5 ¥5 2 LISD. E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








e I rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


litadiase Lcd de thd Ne 
KALLMGLL WALL va AOD 


AAT “Ae Lb EY, 8 





AA 




















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


© e 
[IRM Red Line Extension 
Connecting 95th Street Station to 130th Street 
An 
KS-232 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 











Name: 
Organization: Title: 
Address: 
a8 Pens ii State: Be aw LOb6 DE 
Phone:(773) 7£ 35-4977 _ E-mail: Ze. 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


I rt the sition that the Red Line extension musi reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependcent population, south 








suburban communities and nearby industries. 





: V . ; 
pO Arid g C4ALL Cy, hot; ae CAAd ZF p 








Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


@ ® 
[INR Red Line Extension 
Connecting 95th Street Station to 130th Street 
IC 5 
KS -A33 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: 4s 2SKINS 

Organization: bs Hue H Title: 

Address: | (, Vv 

ciy: CAlumet Cit ¥ State: ~22L Zip: Goa 9 

Phone: 70 %- 24/-3e/b Email: Sone | 

Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


FiSREEEE Red Line Extension 


Connecting 95th Street Station to 130th Street 
/{S-234 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: 





OG4e i: “L “A AA 


Address: 
City: Cl 1D State: Zip: _ LO@S + 

Phone: 7) 723-202-7954 E-mail: | 
Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 








emu Woaonozts 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 




















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4ransitchicago.com/RedEIS, Customer - Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





ii REE Red Line Extension 


Connecting 95th Street Station to 130th Street ey 
RS- 235 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. - 

fe- 


Name: _<- / pHMrtias . 
Organization: Title: 
Address: 0620 S. ft ATH 
city: CHECAGO State: Ce zp: COCYS 
Phone272 PC(-LO79 E-mail: ee Met Olyllae. Cont _ 











Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
a Ee 











Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PRO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer - Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 317-836-4949 


[SRS Red Line Extension 


Connecting 95th Street Station fo 130th Street 
KS-236 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 














Name: “Ye Ze me tr S1'M ay S 

Organization: Title: 

Address: /0 3 5 2 $8 DG 27eSA4 wu. 

City: © 4 << 15 0 State: 7 4°: Zip: Ge Gr 





Phone: 773 - 72 —& 75 4 E-mail: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


te. I support the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 


Ow 














Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer - Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
lacal area code RTA TTY: 312-836-4949 


@ e 
[ISR Red Line Extension 
Connecting 95th Street Station to 130th Street 
) 
KS-R237 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: ie mille On 


ff f +: j 
Organization: , bl ¢ / Title: G ecral Ehucationha € 


Address: 03 
ciy: Chuira GO State: /( Zip: GO0GRO 
Phone: 7 72) [89- “bY 2D Email: _2/C; 57 otma, / 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 






e. Is rt sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizcering design concept 





must be examined to emsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer. Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





[SRE Red Line Extension 


Connecting 95th Street Station to 130th Street cta 
RS-A38 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 

" 
Name: wd rave as 





Organization: 


Title: Sor ial education Clesucces Asse 
Address: (OAY S- fuiclield Que 
City: _| ican ) State: / Zip: (2d 


Phone: _~ = At = Cl) E-mail: % (~ iC AW Con 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route Is ort the sition that the Red Line extension must reach the Altgeld Gardens, 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer: Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 317-836-4949 


@ e 
[ii Red Line Extension 
Connecting 95th Street Station to 130th Street 
a ; 
AS #39 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: -rlen es Shee: 





Organization: § Title: 











Address: 
Cy Cle _WOb/? 


Phone: E-mail: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


rout I support the position that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depencent population, south 





suburbaz. communities and nearby industries. 
a a a a as ae Ne 




















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4transitchicago.com/RedEIS, Customer: Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


a] e 
[ISM Red Line Extension 
Connecting 95th Street Station to 130th Street 
oe : 
KS -A4E 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


NnlePHin S. HARRIS 

Organization: Title: 

Address: 273 ¥ So EBERHART 

City: CHICAGO State:-Z LL Zip: CO61F 





Name: 





Phone: E-mail: 
Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


@ @ 
[SEE Red Line Extension 
Connecting 95th Street Station to 130th Street 
Ai S-24/ 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


















Name: SA M10 rs, CAA hl Bio 

Organization: Title: 

Address: (4S Fo So. BAmre6Erc VE 

City: Oiicacd State: 7 C Zip: G@OCSS 

Phone:\\ 5) 447- ; E-mail: /)/ SC Adi. coe. 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban: communities and nearby industries. 


rm 











Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4ransitchicago.com/RedEIS, Customer: Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





TERE Red Line Extension 


Connecting 95th Street Station to 130th Street oy Fe] 

4 @ 

AS-3AA 

The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Hl Schmitz 


Organization: / ) C/ 2 Title: 


Address: SY/ 
City: Lh CAG 0) State: /t Zip: LOCOS 2 


E-mail: 








Phone: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
ute. I su rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


a 














Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer: Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[iS REE Red Line Extension 


Connecting 95th Street Station to 130th Street 
AS-A4B 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please Vv) : 
Name: Thi JCHRO 


Organization: 


Title: tal 
Address: 


City: State: 7 ¢ Zip: AACE 
Phone: Hl 6-blo-93Ly E-mail: Snsnphe Mf e— USAW lAtidD. CaM 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 










ute. Is ort the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4ransitchicago.com/RedEIS, Customer: Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


FSR Red Line Extension 


Connecting 95th Street Station to 130th Street 
AS“ATF 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 











Name: ; ) SA 
Organization: >C P Title: 
Address: //) ~y Hb 





State: TC Zip: —GOGTS 
\ OL.COM”" 






City: 
Phone: E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
te. I support the position that the Red Line extension must reach the Altgeld Gardens, 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburbaz: communities and nearby industries. 
ne ae eS ear Ce ee 














Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4ransitchicago.com/RedEIS, Customer - Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
lacal area code RTA TTY: 312-836-4949 


[SSSR Red Line Extension 


Connecting 95th Street Station to 130th Street 
ra ¢ “x f5 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Name: ‘ae it 

Organization: Velo or om Aves sigct Title: 

Address: 52°] |S aN 

City: Calumet Cry State: JL Zip, 00 4 
Phone( ‘703 1S- Zz E-mail: ki. WOoy hoo: Com 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburbar communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer: Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


TSR Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS -24 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: 





Organization: Title: 


Address: 5 > ) Te IN. 
City: n 


Phones “11 2, (o79-©5.3 lo 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








e. I support e sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburbar: communities and nearby industries. 





a 
eC 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer. Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


@ e 

[iiREEEE Red Line Extension 
Connecting 95th Street Station to 130th Street 

KS-X47 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
a] , 


Organization: —D C. p Title: 















State:_/ / I. Zip: (,O G ( 2 





Phone: ( ear ) 45 YZ) E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
te. Is rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizcering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


a 





eee ce ecm pe pm ig a i 
Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer- Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


HGR Red Line Extension 


Connecting 95th Street Station to 130th Street E 
KS-248 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
Name: Le l ie HOt ae ( 

Organization: Her t. Title: Mown' eC 

Address: \<>\ 2. 0a 

City: (' aM OO ) State Zip: Lat ysl 

Phone: (f° 73) q ASAE | E-mail: CU ( 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





~~ 


route. I su rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must _be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburba= communities and nearby industries. 


eee" 
—__—_-- xr 


FF 
ee nee epee eee 
Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


oe eo 
SSE Red Line Extension 
Connecting 95th Street Station to 130th Street ; 
KS-249 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: S 1) Hy) OXIME. | f | Y = > a 


Organization: Title: 











Address: 











~ . } 
State: ia Le 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route I ort the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must_be examined to ersure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburbaz communities and nearby industries. 


ee eee 
———— 


ee snot teurenostsessssssossisbsuensbiescspsmasnsresasinmssssnsannes 
a_i She sss sss nnsesnnssmnsnansseeeemeiaee 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, iL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CIA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTIA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


Ui Red Line Extension 


Connecting 95th Street Station to 130th Street ; 
KS-ASO 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


ITA 5 
Name: CTY 4 Kets MZ, 


7 











f\ / ~. / ly , 
Aritenvk UAinp Yirny Title: = /] laa 
f - — 4. 


Address: _/ 2/4 hale 4 


ray Se : | — Say 
City: _( Y Puae iS State: Zip: 
7  ; 
Phone: _/” E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


Organization: 1) 








route. I support the position that the Red Line extension must reach the Altgeld Gardens 
Calumet River area at 130th Street and that every possible engiceering design concept 

must _be examined to ensure the full extension of the Red Line from 95th Street to 130th 
ee —————eeeea—a—weasemmwan SSS a Extension of the Ked Line from 95th Street to 130th __ 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
a re 
rere ee enemies 


St A eras sie ees seperation deca 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 336-7000 from any 
local area code RTA TTY: 312-836-4949 


AS 6/ 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: 






Organization: 





Address: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route I_support the sition that the Red Line extension must reach the Alt id Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must _be examined to emsure the full extension of the Red Line from 95th Street to 130th 
So. —aa————SOSSSSSS EN extension of the Ked Line from 95th Street to 130th _ 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


rere rps Sacer pens 
a eee 


aera ee 
I a etn esi rnannennepeeeeess menses suns 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CIA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit information: 836-7000 from any 
local area code RTA TTY: 312-836~4949 


Hite Red Line Extension 


Connecting 95th Street Station to 130th Street 
KS -252 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Uae A Zea ic k 
Organization: KC EC Title: DUember 
Address: SUS “5 Ax ez NWO 

City: ( vA LW AAO State: || Zip: HO bah > 


Phone:_\ i173 - by) 2D lo KK E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





route rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must _be examined to ermsure the full extension of the Red Line from 95th Street to 130th 
ha (— aS_0 050505 SS SHE tt extension of the Kec Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depencent population, south 


suburbaz communities and nearby industries. 


———_—_—-_--_———_—————— eee 
np 


i 
eo ————eSSSSSSSSSeeeeeSeee_t 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA . 
(1-888-968-7282), Hearing & Speech Impaired: 1-388-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


DG Red Line Extension 


Connecting 95th Street Station to 130th Street | 
K S-25 3 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT 





Address: 2. (Le |. 


. é rn): ) - 
City: alti tage State: litno:) Zip:_ © OG 2d 
Phone: _f ?3- 20% “S575 E-mail: 
Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





route. I ort the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
ee aa asa SS Sa—as=wmassasa whe extension of the Kec Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


Sn Shyu ioe pesca 
etn geass rps ee en tec esosnpee eS a eesreniene epson 


——————— pp etree nena 
Sr eneppeene meee ose esc sees seeeeammeecee peewee 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


wv @ 
TEE Red Line Extension 
Connecting 95th Street Station to 130th Street | 
{) > 
KS 254 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I su rt the sition t the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
ee oa S566 SSS eT tension of the Kec Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit deperncent population, south 


suburban communities and nearby industries. 


rr es ener bn eines 
a a 


rr eg eee cee ersanssec Sigs 
a 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 336-7000 from any 
local area code RTA TTY: 312-836-4949 


im Red Line Extension 


Connecting 95th Street Station to 130th Street 


ia) —— 
KS—X#55 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: PO AML Ak j IO 


Organization: Ph 10.hy neil Leg fe, Ailes an Title: Sktuzle, 

Address: 4 Af Lo VU he a 

City: 2 Mean } State: (OC Zip: “ot BP 

Phone: 724 3221-35 73 E-mail: 
Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 









route. I ort the position that the Red Line extension must reach the Altgeld Gardens, 
Calumet River area at 130th Street and that every possible engineering design concept 

must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
—=aarvvTvj{T_T_3s aa SSS extension of the Red Line from 95th Street to 130th __ 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
a ee ee 
aa ee 


ae ee ep es 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CIA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 336-7000 from any 
local area code RTA TTY: 312-836-4949 


EY Red Line Extension /7 
Connecting 95th Street Station to 130th Street : i 





I¢ ya 
KS-25 6 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: TESLICA SAClEL PI einen: 





Organization: my AR Censor vn Title: 
Address: eae ae oo WAtrIw ST 
City: Cut pag a State: 72<¢ Zip: 5H 93 





Phone:273 J 7¢- 2/5 E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
a a aa eae ee 


, 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extensior of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 


suburba= communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedHS, Customer Information: 1-8838-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


d Li i 
[IRE Red Line Extension 
Connecting 95th Street Station to 130th Street 
RS-257 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





; LY . 
Name: (orn h “a 
Organization: Title: 
Address: 130% | 


city: C hic wen State: _1_/ ( Zip: CGOY 2’ 
Phone: 77 3-7/2 -S876/ 






E-mail: 
Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


ro I the ition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[REE Red Line Extension 


Connecting 95th Street Station to 130th Street 


Qo —> 
K 5 a 324 & 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: \ iC la Q ohinson9 


Organization: Title: 


Address: a 2 > 


State L—1 | zip: (COX D 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
e. Is rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer. Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


e e 

MY Rec Line Extension 7 ~ 
Connecting 95th Street Station to 130th Street : fee pee 4 
AS-297 % 

The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: A, (se. Powte 2 

Organization: Ore. : S Title: See DD yecture 
Address: 39773 S$ Kn De F Y62- 

City: _( Le q $2 State: “Z7-< Zip: 2 OGC/C 


Phone: “70 &. 77, YU 7) _ E-mail: gt ofr, ke ehral/ Sfues JOS 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit deperdcent population, south 
suburba=. communities and nearby mdustries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 





The purpose of the scoping process is to identify public and agency\concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
; of 







Name: 
Organization: 


Address: 


City: CL h tLCA = State: / Zip: ACES a 
‘a | 
Phone: f) | 5 ove =[S 2 ( E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 











possible engiceering design concept 


Calumet River area at 130th Street and that ev 


=>. 
| 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 
| 


suburba:: communities and nearby industries. 














Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager. Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fas: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedElS, Customer Information: 1-388-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-2998-CTATTY! (1-888-282-6891), Transit information: 836-7000 fam any 
local area code RTA TTY: 312-836-4949 


TREE Red Line Extension 


Connecting 95th Street Station to 130th Street 


‘| va 
KS-97 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: [AJ2/7 OV. Anh LV BEW 


Organization: WAU MSTte: 









Address: 


ciy: Chicggo State[C. Zp: GOS ze 
Sie as 
Phone: ’ 5 L696 © SSG E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





route. I rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engineering design concept 


must_be examined to ensure the full extension of the Red Line from 95th Street to 130th 
SS Sire tne Tul extension of the Kec Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


—————— ee 
a ee 
eee 


peepee 
——eeeaaaaa———————— ee 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: wwwtransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 


(IRR Red Line Extension 


Connecting 95th Street Station to 130th Street 
KS-96 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


; y \ ‘ 
Gr x f X_2s— CA rt, 4 





Name: 





Organization: Wo Se (eet CL Tite: 
Address: | ° £5 2 > pee 

n \ ea ee 
City: — Te State: = Zip: 6 06 : 


Phone: 26 Y- S& 6S 








E-mail: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Seems i sure ine ful extension of the Kec Line irom 95th Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


—_--eor—oo >: C—— awxXKveerr——————————————— eee 
———eeooorore—  —— ee 


—_  ___—_——————————— — —— 
—_———eeseaeee 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


(REE Red Line Extension 
Connecting 95th Street Station to 130th Street 


OC OG 
F\O> ae 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: ( COL Pe 


Organization: 











Address: “290 / -~ ) 


city: (4 4 (C2 9d States/CCZip:, CGP 
73 = CHLSEC — E-mail: 


Phone: “ ‘ 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I sua rt the sition that the Red Line extension must reach the Al d Gardens, 





Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


_ COO OOo 
—_—_—_—_ e—r—vxXxwre_vr CC" 
CC rrr eee 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CIA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


HR EEEE Red Line Extension 


Connecting 95th Street Station to 130th Street 





) C F \ 
KS-/c0 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and a that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation ess. Please PRINT. A 


Name: / ) Cf, Le A, pen V— 


ha { ‘  ——e f , — 
Organization: 7) Adcland (YWjighaw Title: \ 7 ALYY 
Address: OLD? So. OP kaa 


State: Zd/ Zip: LJ62 4 


City: 


Phone: 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route. I ort the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must _ be examined to ensure the full extension of the Red Line from 95th Street to 130th 
SSS et te ensure tne tui extension of the Red Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


—_e—w—eer——eesese >: nek rere 
a eee 
eee 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www+ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


pees Ped Line Extension 


Connecting 95th Street Station to 130th Street 


KS-/o/ 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: 





Organization: Title: 
Address: Pad Al S 


City: Yaz /L/DWDdD State: “7/ Zip: YG 320 
Phone:2 LG-S SY Yo ZL E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 











Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the fuil extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburbar: communities and nearby industries. 
a ee 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


HERE Red Line Extension 
Connecting 95th Street Station to 130th Street 
RS-/04 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparatipn process. Please PRINT. 
ae i YO | lose 


Organization: Title: 


Address: 74 Alp 2 US VAT, 


City: 








Phone: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
Se ee ee ee a ee Ee ee 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


ERE Red Line Extension 


Connecting 95th Street Station to 130th Street 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Piease PRINT. 


Name: } 1Q ty Nex Aa rt 4 

Organization: R fy} Title: WY e M bet 
Address: >.> ¥ TOE TA Stree 

city: ON) G QO State: | (Zip: La E § 


Phone: ‘ - US 3 E-mail: ay < rf : 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





Calumet River area at 130th Street and that every possible engineering design concept 


t be examin to ensure ension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 
Pa NN De ae Fe ee 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


oo Red Li i j 
tt} nea Line Extension , 
Connecting 95th Street Station to 130th Street f— 
KS-/04 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Pleas@ PRINT. 
AY , 











Name: 


Organization: Ko and ( 5 tt Tite: MemMlay 
Address: 2LM - LU / OF, 


City: 
Phone: = ~ Se 7 E-mail: 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 120th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


— CC er rrOwvwlwWhaaHa—— LL eeeeeessSSS—S—S—sesesmh 
—_—_—_—_oe ee ee ——————————————————————————————————eeeeeeSeeFeFeFeEeEeeESFSFSsFMSSsssMMSmsmsmemsssSesesse 
eee —— eee 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-.ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





heist 


2225 Red Line Extension fee 
Connecting 95th Street Station to 130th Street er 
| RS-/05 


The purpose of the scoping process is to identify public and agency\concerns early in the environmental process, define the 
issues and alternatives that will be examined in the sis Impact Statement (EIS) and facilitate an efficient EIS 





preparation process. Please PRINT. 


Y — | 
Name: Ci zveSf Lee [pee dive || 


Organization: ATIMee+ £2 Chich | Title: Memder 


Address: /0 roo <<, Pr, ir @ | 
City: Chi cava State: Ly Zip: ‘a a Ae £ 
Phone: 7 7 > - ( lV L607 Email 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line i the Union Pacific Rail Road (UPRR) 








I su e e Red e ae must reach the Alt Gard 
Calumet River area at 130th Street and that possible engicsering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 
suburban communities and nearby industries. 











Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager. Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, |L 60680-7602. Fasc (31 2)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-.transitchicago.com/RedElS, Customer information: 1-888-YOUR-CIA 
(1-888-968-7282), Hearing & Sneech impaired: 1-888-CTA-TTY? (1-888-282-6891), Transit information: 836-7008 fram any 
local area code RTA TTY: 312-836-4949 


TLonneqcming Yom oireer samen Te 1VvuvIn a0cEer ie 


K SG 


The purpose of the scoping process is to identify public and agencyiconcerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 









City: 1» UCAUY Y State: e LL Zp: 042 
Phone: /Vo/V <— 


Please comment on the proposed alternatives, the purpose and for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 
I support the extension of the CTA Red Line 








ae ee ee 








Catumet River area at 130th Street and that eve yj; possible enficeering design concept 





GE epee oor rae Pane Snare Sonar PER eT 


Street. This will insure mass transit access to a transit depercent population, south 


suburban communities and nearby industries. 








Sa 
eee 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fax: {312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-388-282-6891), Transit information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 | 








= Rec Line Extension , 
Connecting 95th Street Station to 130th Street | 


AS-/07 


The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 














tNmvIceqmni|.co 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. | 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 


suburbaz communities and nearby industries. 








Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager. Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, !L 60680-7602. Fasc (31 2)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-388-CTATTY1 (1-888-282-6891), Transit information: 336-7000 fram any 
local area code RTA TTY: 312-836~4949 


LING Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS-/08 


The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environ | Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: 7 7 /ASSONBURG, 









‘ 


KE INIALO 






——— 






Organization: INE CAANINE Title. SWOF - -oesmpgn) 
Address: ‘(224 Soom Wevnovoei 





City: CHICAGO State: (2 ~. Zip: L062 4 
Phone: £773) 20/-2999 — E-mail: rmas¢onber yA foo « Con) 
Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
OU - St DOri '\> DOS ELEOT ret bels Lea : ime > § REEASS E07) mu > i PCat il Bri: - L Fars le! tent Ceiks 
Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the proj website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7: Chicago, IL 60680-7602. Fas: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-+ransitchi EIS, Customer Information: 1-888-YOUR-CTA 


(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY? (1 282-6891), Transit information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


(ERR Red Line Extension 


Connecting 95th Street Station to 130th Street 
RS-109 


The purpose of the scoping process is to identify publicand agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





4 


Name; 


Organization: Koseland Chnchan Ministries Title: Member 
St Wr has Me 


Address: 5 73 i 


e 


City: (Dxvog / % State: 9 [/ Zip: OGRA 
Phone: 7 '73- a) &3 O206 E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


te. I su rt the sition that the Red Line extension must reach the Altgeld Gardens 








Calumet River area at 130th Street and that every possible engiceering design concept 
PO CBA CE TIN CCREn CONCEDES 


must be examined to ensure the full extension of the Red Line from 95th Street to 130+ 





Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


eC ewv>+>-——ooooe eee 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


Be Daal I: E er 
HH mn weG Linc EXTension 
Connecting 95th Street Station to 130th Street 
KS- Ho 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: J erdan Coancil 

Organization: ; oh INicAvieyine: Member 
Address: TA E (02 plac F 

city: CVUC Ago State: \\_ Zip: \pOUZ 


Phone: |e Sot DL E-mail: Connaed r @ ywitliam. 1 ewsll edu 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


>: ere saa e EEE 














Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


Hf} 4 + Red Line Extension 


Connecting 95th Street Station to 130th Street 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: ay" / 


Organization: KOSc{ nrshan Minigyies _ Tite: Member 


Address: 40 €. O24 p| | Prov ) 
city: CV State: IL Zip: ~WOUZS 
Phone: _[-asé- 146 - TAF E-mail: sh owls y31@ Y27® ehoa,con 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street te 120th 
— ee ee Se FU extension OF the REC HIME irom yoth etreet to tuQth 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


Ch Eee 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedElS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


FIER REE Red Line Extension 


Connecting 95th Street Station to 130th Street : 


KSM2. 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Sera Shackelford 

Organization: Koselarid Chrichan MiWisties Title: Membey 
Address: 4G E. \o24 P| (Huard 

City: Cnicago State:_\L Zip: UOWZS 


Phone: {4¢1) 484 -6 034 E-mail: Sarash ackelford L@ gmail Comm 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engineering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 120th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban: communities and nearby industries. 


—___———eooOO Oe eee 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


PRE Red Line Extension 


Connecting 95th Street Station to 130th Street 


RS- /3 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: ALV\S Deaw JAcksow 
Organization: iL Cheis han \ Tite: Membef 


Address: IOUYQ 5 BASH 


City: e ic caGo State: TC Zip: A 6 2% 
Phone: _\-773- 264-5665 _ E-mail: NA 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 
ce RC ee ee a 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[IRS Red Line Extension 


Connecting 95th Street ion fo 130th Street | 


AS-/14 


The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environ | Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
Name: Ohpprl JSOAZS 

a ¢ qos 7} 122 2 
Organization: he SElap dA cHhisTa iis! Title: Jn Cin bEK 


Address: /OSS. Wc Kh Ge 


City: rh oe 430 State: Z Zip: EC BLS 
Phone! Vy 74-4 6 15 E-mail: 


Please comment on the proposed alternatives, the purpose and n 
the potential impacts and mitigation measures to be considered. 
on October 27, 2009. 


I support the extension of the CTA Red Line 












for the project, the proposed topics of evaluation and 
ments must be submitted by the close of business 





the Union Pacific Rail Road (UPRR) 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the proj website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7 Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-+ransitchi EIS, Customer Information: 1-888-YOUR-CTA 


(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1 282-6891), Transit Information: 836-7000 from any - 
local area code RTA TTY: 312-836-4949 


[ISREREES Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS-/15 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 









Name: \ 


Organization: Hoselan ct @ heist reales ch. | er nN be! 
Address: \>] ~AG er ; Sl } Al LI Ef CE | 

city: Uy 0 AED State: 1/1 zip:_{ rPO8AD 
Phone: 173 = Nod- 3947 E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








Calumet River area at 130th Street and that every possible engiceering design concept 


e i n ensi of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburbar: communities and nearby industries. 
a ee 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


@ @ 
HiiSGEE Red Line Extension 
Connecting 95th Street Station to 130th Street 
AKS-/1€ 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Hoe ip, Su, TG 



















Organization: Title: 
Address: 
City: State: Z/ Zp: 292.27." 


Phone/722 |S23S 9 vy & E-mail: 54277 YP KT Gt yp 1260 MM be Ticcla elie 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I sw rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Smet lo emsure the tui extension of tne Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


——— C—O 


eee Seema cna ce iniccpnenacnateeeeessnge 
Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-+ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


(IEREEE Red Line Extension 


Connecting 95th Street Station to 130th Street 
KS-117 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Areanda, Cobmsor7 


Organization: Devel (n mmnuntes ec Title: Intern 


Address: [1200 South Halsted strect 
City: _( WUCa sO te: CL Zip: LOOK 
Phone: (772) {A$ -A70 E-mail: 5 fia 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








- I su rt the sition that the Red Line extension must reach the Altgeld Garders 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
SS Sire the tub extension of the Kec Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


OO - — —  eeeee 
————__----————————————— ee 
—— C—O 


———e———————————— eee. 
ee 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


e @ 
(IEEE Red Line Extension 
Connecting 95th Street Station to 130th Street 
KS: - / / f 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Phone/_773)9746- 24500 _ Email: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





route. I support the position that the Red Line extension must reach the Altgeld Garders/ 


Calumet River area at 130th Street and that every possible engineering design concept 


must _be examined to ensure the full extension of the Red Line from 95th Street to 130th 
a SSS SSS ne ful extension of the Red Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depenéent population, south 


suburban communities and nearby industries. 


TT eee 
i ee 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


@ @ 
[iIREEEE Red Line Extension 
Connecting 95th Street Station to 130th Street 
Ze 
AS-/17 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process, Please PRINT. 





Name: 





Organization: a ; Title: 










Address: £) ! +6 te 
City: Ch Le ha a State: | / Zip: (06 lo X x 
Phone: Sei E-mail: ares 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route s rt the sition that the Red Line extension must reach the Altgeld Garders 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
SSS SS re he ful extension of the Kec Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


——Qro--__—_—_—— eee 
i 
OC rr eee 


—S eee 
—_—_—_—_—_—_—-Y::_,————————— eee 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Address: “/72 3  S  p/osk 
City: 4 ft State: —Z) / Zip: GOLA Y 


Phone: 72% —_ 2/4-7 Ely E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





e. I su rt the sition t_ the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must _be examined to ensure the full extension of the Red Line from 95th Street to 130th 
—asses_ae aSao_veooaSsSsasmameasaeaane tur extension of the Red Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
a ee 
er epee neem np ng 


En ee 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 336-7000 from any 
local area code RTA TTY: 312-836-4949 


Him Red Line Extension 


Connecting 95th Street Station to 130th Street 


AS-/21 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


ih. 
/ 











Organization: fC /¢ 

Address: pe JO). PR 

City: chy 2 State: 
Phone:_9775 YS3 605 2 E-mail: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route rt the ition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 

must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
a] oaeeDoaOOOmawqwswmsmsez—_ extension of the Ked Line from 95th Street to 130th __ 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
ee 
a rm a ps ee eee eos 
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a ee 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CIA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


iE Red Line Extension 


Connecting 95th Street Station to 130th Street 


AS- /22 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





City: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. TI rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburban. communities and nearby industries. 


——erekr eee 
i 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 336-7000 from any 
local area code RTA TTY: 312-836-4949 


im Red Line Extension 


Connecting 95th Street Station to 130th Street 
KS-/23 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRI 















Organization: Kc (/ ; Title: 

Address: é i ceo ft |OCC | 

City: _ CV) cae, : State: | / Zn 2 UF 
Phone: _~/ 3~ Af = 76 E-mail: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route. I su rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
—e——— —eac(aS—$(“(——_—S$SSSSSss a> tr extension of the Kec Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


er ra eects nis 
—e—————— 


—_ en eee 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





/ A AAAE an 

(ABS 1-FAN Cordh 
Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 
I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Garders/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
—eeGeewoasssaS Ss = SSS Sktension of the Red Line from 95th Street to 130th __ 
Street. This will insure mass transit access to a transit depencent population, south 
suburban communities and nearby industries. 
aa ee 
SS ep ee tenn ren etme ees 
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Scoping comments may be submitted via mail, @-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CIA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 336-7000 from any 
local area code RTA TTY: 312-836-4949 


(iG Red Line Extension 


Connecting 95th Street Station to 130th Street {/ 


RS-AIS 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 










Name: 


Organization: RC. M C e:_ (VY Qn Ww oR 
Address: Ko1.5 LS Rec ay (-2 

ity: ( MA hie. A State: L/ = :_ (06 [5 
Phone: (3 (P2749 | E-mail: Kev (Brn Wey © o OT ae ewe a 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, 2O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


Jit Ked Line Extension 
Connecting 95th Street Station to 130th Street 

KS~ (26 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 
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with 
Organization: Cos/, ‘Rhashas Juittle: Men, Z 

Address: $607 S: Pie A 
city: Oh State: —/C_ Zip:__ (92G ic 

ec) Sint Cty y -/- To, 

Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





route. I su rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
—_—r[—=—<eewvwvaaaa=—mwwmwws SSE Extension of the Red Line from 95th Street to 130th __ 
Street. This will insure mass transit access to a transit depencent population, south 
suburban communities and nearby industries. 
eter pin unre ne eninannsieinnisesecneess 
emma ee 


A TI a i a ene ti nnn gs 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, |L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


HiSRERESS Red Line Extension 


Connecting 95th Street Station to 130th Street FS ~~ 


AS- /£7 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Piease PRINT. 


Name: WN €(50V\ 


Organization: KOscland Christan MiniAnwtite: Member 
AGE. 100" Place. (Front) 





Address: 4G Es IO i P| 
City: ‘AQC State: |L Zip: VOU28 


Phone: (4041909: 503 _E-mait: KwilKer>0n ¥ 10 yahoo.com 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





Calumet River area at 130th Street and that every possible engiceering design concept 


e i to en ensi of the Red Line from 95th Street te 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban: communities and nearby industries. 


—_—__ hn OO EEE 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


H+} 4 Red Line Ext ension 
Connecting 95th Street Station to 130th Street {— 


AS /ae 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Agta! rat 4 LUat Ki Kx S 

Organization: a * ae Title: wen lew 
Address: D( UW. (6¢ FS 

City: . Lrey State: (0 O67 663 F 


Phone: 73 — 3 f- E-mail: ae re @ Y Seer ad Vo Ie rack 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


eee CC rrr eee 














Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


JIE Red Line Extension 


Connecting 95th Street Station to 130th Street 





AS-/29 
The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 


Name: 1? el LS elle 
Organization: Vie dee jowple GO.GTCL. _ Tite: Cone Hey, 


J J 
Address: 0209 Me Aastyenee x! 


City: Chee State: |_ 1 Zip: L062, ¥ 
Phone: bt dGel— 5 1)—_ E-mail: Pp. tlhUe Len @). (a Cp » ZY} 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
TOULE Suppor’ tls (POsTS EE BOT) Rete Lic 44 ine =P. Qh Eat must Cea ‘ Sil: Bliveid tATUCiis 
Calumet River area at 130th Street and that every) possible engineering design concept 


must _ be examined to ensure the full extension of the Red Line from 95th Street to 130th 

Street. This will insure mass transit access to a transit dependent population, south 
wf, 

suburban communities and nearby industries. EY, wee Uj, iA 





Scoping comments may be submitted via mail, e-mail, fax or the ject website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7: Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchi EIS, Customer Information: 1-888-YOUR-CTA 


a atl Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-889-282-6891) Transit information: 836-7000 fom any - 
area code RTA TTY: 312-836-4949 | 
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IEEE Red Line Extension 


Connecting 95th Street Station to 130th Street 
KR S-(30 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


eae 
— 






Address: _ [ABA &. éornell 
City: Baten A State:—V z Zip: _(o¢ yO 
Phone: “Q)3~.5S"1)-*/\ 57 E-mail: Da dvtk © | COV) 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


I the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiccering design concept 





must be examined to emsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[TREE Red Line Extension 


Connecting 95th Street Station to 130th Street 
AStSi 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
/ 





Name: kee = 





Organization: 









City: Uh ienao State: ToL Zip: ©0GL8 
Phone: 7/73 - 4eb-S¢EK% 5 _ E-mail: Qhorcchaues op Bian. 67 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


te Is rt the ition that the Red Line extension must reach the Altgeld Gardens 





Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


HR Red Line Extension 


Connecting 95th Street Station to 130th Street 
KS- 132 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 









Organization: 


Address: WW 


State: uf = Zip: b 0f2 ¢ 


E-mail: batesandrew oye Ve hwo, COM 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





route. I su rt the sition that the Red Line extension must reach the Altgeld Garders 


Calumet River area at 130th Street and that every possible exgizeering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
—————ec9_"S"—S(SSSSSSsas>aaw>he th extension of the Kec Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


se ee 
— —————eEESSFSFSMSSssFFFfmmsmsmsmsmshshFeFeFeFeeeS=*E 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


Red Line Extension 





aL asp 





The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environ | Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 






Name: 


Organization: 








for the project, the proposed topics of evaluation and 


Please comment on the proposed alternatives, the purpose and 
ments must be submitted by the close of business 


the potential impacts and mitigation measures to be considered. 
on October 27, 2009. 


I support the extension of the CTA Red Line 





the Union Pacific Rail Road (UPRR) 


- 
a? E SUP DOL’ ie Position LR he Keo une Extension MUsSt reach Ne AbtgeiGd wWwarcens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 
suburban communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the proj website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchi EIS, Customer Information: 1-888-YOUR-CTA 


(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1 282-6891), Transit information: 836-7000 from any - 
local area code RTA TTY: 312-836-4949 






#5 ; Ld @ 
| Red Line Extension | 
Connecting 95th Street Station to 130th Street // 





| 
The purpose of the scoping process is to identify public and agency\concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 


Name: Kir? \ Re —t GXSGN 
Organization: \\cw) Ue Garr ZR Title: KLEE ( 
Address: SDSS < PH i\\; 33 


City:_Ch CANO State: iC ( Zin: 6. AL 


Phone:(¢£<3.) US0- | [SO E-mail: (ix COCWION eI hod CCK, 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 





I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





Calumet River area at 130th Street and that every) possible engicsering design concept 
must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
“sn ’frv’wT wwe SSS tension of the Kec tine from 95th Street to 130th 
Street. This will insure mass transit access to a transit depercent population, south 


suburban communities and nearby industries. 





pee eee pssicsbcnecepesieennsooeemenaesannnemisemamsins 


Scoping comments may be submitted via mail, @-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager. Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, iL 60680-7602. Fan (312)681~4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer information: 1-388-YOUR-CTA 
(1-888-968-7282), Hearing & Sneech Impaired: 1-288-CTATTY? (1-888-282-6891), Transit information: 336-7000 fam any 
local area code RTA TTY: 312-836~4949 


ra # @ e 
= Read Line Extension , 
Connecting 95th Street Station to 130th Street |: 


iv) P 
A S- [35 


The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 


Name: \ )\p2\\C, i 


Organization: A j a= | Title: Mo rCr¥ B. 
Address: _ 


City: CVV was State: | hI Zip: __( o/ flo YC 


Phone: — (73 ~ \| Q@lg712.3 2 E-mail: veda 10 @ | | aac. Can. 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Read (UPRR) 














e su the Red Line ension must reach the Alt d Gardens 


Calumet River area at 130th Street and that every! possible engincering design concept 


must be examined to emsure the full extension of e Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager. Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fasc: {312)681-~4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer information: 1-388-YOUR-CTA 
(1-888-968-7282), Hearing & Sneech | ired: 1-388-CTA-TTY? (1-888-282-6891), Transit information: 336-7000 from any 
local area code RTA TTY: 312-836-4949 








= Rec Line Extension 
Connecting 95th Street Station to 130th Street { 


KS- (36 


The purpose of the scoping process is to identify public and agency\concerns early in the environmental process, define the 
issues and alternatives that will be examined in the oe Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 


Vv 
Name: we yer Non ‘Tes 
“Ot Gr = : 
; bist 


Title: QU. St (ere 








ot. 
City: CUic So 2 State:| Li Zip:__ bora xv 
Phone: \7)3- ¥3(1-9s7C14% — E-mail: A Kaen X= ot wwosy 2@2Y Atl wa- CQ x 


Please comment on the proposed alternatives, the purpose and nade for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








Calumet River area at 130th Street and that every! possible engicsering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 








Street. This will insure mass transit access to a transit depercent population, south 
| 
suburban communities and nearby industries. 














i 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager. Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fasc (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech immaived: 1-288-CTATTY1 (1-388-282-6891), Transit information: 836-7006 fram any 
local area code RTA TTY: 312-836-4949 


Fist as q 


Rec Line Extension 





: KS-87 


The purpose of the scoping process is to identify public and agencyiconcerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Name: hw Y de j | 
Organization: Bes lang Chieters Mia) t¢ Cte Title: 
Address: _/0S}.4 &. Pery | 

& hicrs.s State: | TA Zip: 466 2P 





City: | 


Phone: 775 -/67-0S £ E-mail: | 


Please comment on the oro d alternatives, the purpose and need for the project, the proposed topics of evaluation and 
ad P 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. | 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 


suburban communities and nearby industries. | 

















en 


Scoping comments may be submitted via mail, e-mail, fax or the Project website with attention to: Jeffrey Busby, General 
‘Manager. Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fasc (31 2)681~4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer information: 1-388-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-288-CTATTY? (1-888-282-6891 }, Transit information: 336-7000 fram any 
local area code RTA TTY: 312-836-4949 
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ooo Red Line Extension 


~ 


; | : 
Connecting 95th Street Station to 130th Street / 3 
The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Name:_ CA@cttow-lew, | 
Organization: Yauibow | ___ Title: CLC pndg Sep wiles 
Address: /(0 37 S: EDR Rwy | 

City: Ch Cnac State: | TCC Zip:_(40G A 

Phone: _773- 703-73 7C¢ E-mail: | 


Please comment on the proposed alternatives, the nurpose and my for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 











Calumet River area at 130th Street and that every’ possible engicsering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depercent population, south 





j 


suburban communities and nearby industries. 


0 EE 





Scoping comments may be submitted via mail, @-mail, fax or the project website with attention to: Jeffrey Busby, Generali 
Manager. Strategic Planning, Chicaao Transit Authority, RO. Box 7602, Chicago, !L 60680-7602. Fasc (31 2)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Sneech impaired: 1-388-CTA-TTY? (1-888-282-6891), Transit information: 836-7006 from any 
local area code RTA TTY: 312-836-4949 





Connecing yon sITreer nae Two 1VyUIn JITeer ie’ eae! yeas 


The purpose of the scoping process is to identify public and agencyjconcerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
Amt r Fulfic 
Organization: CHirel oF Geo 


_ 










Name: _ 


Title: YAN Src bre oe 





Address: (2 2\ 


City: Ch CPHL State: | ‘C1. Zip: 
Phone: “773 = €¢1 — 15 CY E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 





C0029 


I support the extension of the CTA Red Line the Union Pacific Rail Road (UPRR) 





must be examined to emsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a it depercent population, south 
suburban communities and nearby industries. | 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTATTY1 (1-888-282-6891), Transit information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 | 
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R S = /46 See 
The purpose of the scoping process is to identify public and agencyiconcerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environ | Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 





Name: 
Organization: AE Title: 

Address: / AS_% 4° te fe 

City: hy agi O State:2L vis Zip: Goo REA 


Phone: 773 ~ 5 ¢f ~ YS © Emait: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 
I support the extension of the CTA Red Lime using the Union Pacific Rail Road (UPRR) 








Catamet River area at 130th Street and that every possible engiceering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 
suburban communities and nearby industries. 


NT 
a eee 








See 
Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, 20. Box 7602, Chicago, !l 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-388-282-6891), Transit information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 | 


TLonnec¢#nmng Vw JTecr ai To ivwuim ee || ey rs 5) 
> 2 \: see 
Als : 
KS- [4/ 


The purpose of the scoping process is to identify public and agencyjconcerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environ | Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 













Name: 





Organization: 


Snhie Cabehi a? te ar aie ee 
Address: OF 2G (0 49Ge sh 
City: ae is pr3 Zip:  CObdadfA 


Phone: 7 fo APY 2ary E-mail: 


Please comment on the proposed alternatives, the purpose and for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 
I support the extension of the CTA Red Line the Union Pacific Rail Road (UPRR) 














Cakumet River area at 130th Street and that eve 





must be examined to ersure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 
suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4ransitchicago.com/RedEIS, Customer information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-388-CTATTY1 as Transit information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 


(GRE Red Line Extension 


Connecting 95th Street Station to 130th Street 
KS-/42 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


qn process. Please (\ 


Address: 10> of 


oi: Shieace : f', Zip: (203 


E-mail: 












Phone: 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the Dosition that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ermsure the full extension of the Red Line from 95th Street to 130th 
To ————e VveVVv wT SSS Smsion Of the Rec Line from 95th Street to 130th __ 
Street. This will insure mass transit access to a transit dependent population, south 
suburban communities and nearby industries. 
a 
See ee, 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (31 2)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1 888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


@ e 
(GREE Red Line Extension 
Connecting 95th Street Station to 130th Street 
KS- /43 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Ls aca | aXe) MPS OKI 


Organization: Title: 


Address: > © OF \ he Sie a OWG 
\ 3 State: “TV \ Zip:_ Ib Ob SI 


E-mail: | pn oO hoo.coy 















Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
a_i Extension of the Red Line from 95th Street to 130th __ 
Street. This will insure mass transit access to a transit depenéent population, south 
suburban communities and nearby industries. 
i ee ee 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


. e 
REE Red Line Extension 
Connecting 95th Street Station to 130th Street 
KS-/44 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: L CHIME, 


Organization: Title: 


Address: 5 245 S. Leda g 


City: ( Vic ag fa State: 7 2C Zip: 6 OC /F_ 
Phone: ( EES } TDA 084 E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ersure the full extension of the Red Lime from 95th Street to 130th 
ee O_o mension of the Red Lime from 95th Street to 130th __ 
Street. This will insure mass transit access to a transit depenéent population, south 
suburban communities and nearby indusiries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681~4297, Email: 
RedExtension@transitchicago.com, Website: www-.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


JRE Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS-/45 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








a 7 \ tL | ALY Way 
Address: >| Ee oo ‘ | 
City: WA a 7 State: J Zip:_ WOlg BS 
Phone: 2723 -2UWUSlo OS E-mail: Alhol wed adh Ure bx 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


ute I_ support the sition that the Red Line extension must reach the Altgeld Gardens 





Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PRO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


(f= Red Line Extension 


Connecting 95th Street Station to 130th Street 


As-/4¢ 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: ren ey\ OC. 


Organization: KOK LOW Chyshan (Gm. Hhvngs ( b (P__ Title: trousune Directs 


Address: 2A © Kozr\ PL 


City: Chica ve State: Cc Zip:oQ (oS 
Phone: 2722-26cU~Slo&s__ E-mail: cero 32.(2) hota | Covn 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 








must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


LS 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





2 Red Line Extension 


Connecting 95th Street Station to 130th Street {| cta 


KS-/47 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparatiopprocess. Please P ; 
Name: on es ) Pros) a RE ec 
Organization: I2U& | hb a uke Title: MEN Hee 


Address: S54 f. 
State: _L| | Zip: (0625 
Phone: _|(3~ 766-5 Emait 


City: (i 

Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 









I_ support the sition that the Red Line extension must reach the Altreld Gardens 





Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


rn 




















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


2 e 

(RE Red Line Extension 
Connecting 95th Street Station to 130th Street 3 

RS-/48 

The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 









Name: 


Organization: 


Ades: /Q © OAPI 
City: _( FC OCs State: __/ | Zip: loo? 


Phone: E-mail: 











Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route. support the sition that the Red Line extension must reach the Alt Id Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
ee ae —hUwSSONSSSME Sxtension of the Kec tine from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depercent population, south 


suburbas communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


e @ 
(EEE Red Line Extension 
Connecting 95th Street Station to 130th Street 
/XS-/49 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 












Name: 
Organization: 
Address: 
City: 


Phone: 47) “7 Foo | E-mail: 4s ela rod 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 






rat ! t-Con7 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


ite R Red Line Extension 


Connecting 95th Street Station to 130th Street 
KS-15 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Organization: |) ee iM Lt 










Address: Ms Si 
City: 4 a NAKe’ = s State: ( a Zip: COG IS 
Phone: ( *7°US ~~ C310) E-mail: UA LY i 


Please comment on the proposed alternatives, the Purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
SS NNN oS Soa SASS tension of the Red Line from 95th Street to 130th __ 
Street. This will insure mass transit access to a transit dependent population, south 
suburban communities and nearby industries. 
SS ett egies Seep see a 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 336-7000 from any 
local area code RTA TTY: 312-836-4949 





o @ 
(7S Red Line Extension 
Connecting 95th Street Station to 130th Street 
AKS-/51/ 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 


Name: 


Address: 4 
ciy Chtesgo tate Zip: LOKGR 
HE M3 -O/20_E-mait a 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. _I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
—————rrere—eSee=seN SSN tension of the Red Line from 95th Street to 130th __ 

Street. This will insure mass transit access to a transit dependent population, south 

suburban communities and nearby indusiries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


(i= Red Line Extension 
Connecting 95th Street Station to 130th Street 


KS-/55 
Ce ey 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. a 





\ 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. _I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engineering design concept 


must _ be examined to ersure the full extension of the Red Line from 95th Street to 130th 
—o———  SS—S——(S 55 HE tt extension of the Red Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


a a ee 
ge =" 


ee 
errr a pepe oisteednses itessisnsinsstseenseeeernbarewemmmnisentinaniiss 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


HERE Red Line Extension / 


Connecting 95th Street Station to 130th Street 


KS-163 







The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: ; EAA — 


Orgarfization: Zack GEE ZT _ Title: 


Address: OE. 
State: a i Zp: B22 CaS 


City: te 2 
Phone: pas c So BL E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
enon of the Red Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit dependent population, south 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 336-7000 from any 
local area code RTA TTY: 312-836-4949 


@ e 
7 Red Line Extension 
Connecting 95th Street Station to 130th Street | 
q C j 
KS-/54 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








city: Cyiad: State LZ Jf, zp: ~ OC g 


Phone: “f oc DS E325 Y. E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardenrs/ 


Calumet River area at 130th Street and that every possible engiceering design concept 





must be examined to ersure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CIA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 
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(iE Red Line Extension 
Connecting 95th Street Station to 130th Street {/ 

C fan \ 

AS -[85 

The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: , Dh, telttac! 
Organization: Title: ¢ uess | vital 
Address: J Knasn 





City: Mac ava State: 24 Zip: G06”G 


Phone: ( 28) ES - 7700 E-mail: ga¢hong @ — Dhtehend ( 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Garders/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fax: (31 2)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


03 EEE Red Line Extension 


Connecting 95th Street Station to 130th Street 
RS -/6 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation at Please PRINT. 


ee 
Name:  7(V@ [ubne r- 
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Orgentzation hs Slan Af Chr (Ss Title: 
Address: __ oa AUG GEG 
4 : er ere 
City: Ehieg GO State: /7/ Zip: 6 OC OF- 


Phone:( 773 ) At}Y— 95 $ E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
neon of the Red Line from 95th Street to 130th __ 
Street. This will insure mass transit access to a transit dependent population, south 
ee ae 
suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


HR Red Line Extension 


Connecting 95th Street Station to 130th Street | 
A S-157 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: (AACLOS BALSHeCL/ 

Organization: Case) awn ~ Cheis Zu! -Lnk [fF 56itle: Via Lele Deve 
Address: 337-6 ~-J///-7% 7 

City: LhiCAz Go State: PLL Zin: 6 G6 BP 

Phone: HL 9D2 62 E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 


must _ be examined to ersure the full extension of the Red Line from 95th Street to 130th 
e—— S—aasosoosvaS SaaS tu extension of the Red Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depercent population, south 








suburbaz communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 3836-7000 from any 
local area code RTA TTY: 312-836-4949 


fe Red Line Extension 


Connecting 95th Street Station to 130th Street 
KAS -/58 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 







Title: Leinbct 


LA2E SOE Sve f Cte 






Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


Sr 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


es @ 
HGR Red Line Extension , 
Connecting 95th Street Station to 130th Street {~ 
KS-159 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


name: LYLDAELLO BYEFVET] - 

Organizatio WEL Gd (GL ; cL Ba Nite: Doe ee, —— 
Address: ae tJ. ¥) LL r#, zi 

City: (Ip COD : 
Phone“ ae kh: 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route. I support the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
a SS SSS me tub extension of the Ked Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


———— ee 
——— 8 


le 
eee eee 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CIA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


TS Red Line Extension 


Connecting 95th Street Station to 130th Street 
AS-/¢0 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
oh O€aet 
Name: 


Organization: a ag - Title: 


Address: /O 7 O 4 De Clete 
City: Mi Cag D State: /C( ( Zip: 6O6AS 


Phone: CAS- 1523 E-mail: 









« 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


IR Red Line Extension 


Connecting 95th Street Station to 130th Street 
RS-16/ 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Organization: rAy 4 A Title: Dhephel 
Miteenn 25 ns oo 
is 2 ee State: ZZ Zip:_ Zobag 


Phone} ‘Sa E-mail: 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 
Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PRO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


Hite Red Line Extension 


Connecting 95th Street Station to 130th Street 
KS -/6@2 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: OAnes é Cov CoS 
Organization: = VA 2 we \Title: Wert be ~~ 
< a 


Address: [{2Qlo Naywnc \ 
City: _¢ \ ANC é oO State: [7 Zip: (Oe 


Phone: 773 Glic < (STF E-mail: WW fe 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





route I rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
[SS SSE me ful extension of the Ked Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


Viti Red Line Extension 


Connecting 95th Street Station to 130th Street 
Q- 
AS-(63 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 2? 








Phone: 7 7 3 667 ACE E& E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
————— 0S Ses he ful extension of the Red Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depencent population, south 


suburba&= communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, iL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 336-7000 from any 
local area code RTA TTY: 312-836-4949 


@ e 
[iS Red Line Extension 
Connecting 95th Street Station to 130th Street 
) 
KS-/64 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation‘process, Please PRINT. 
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4 _—_— , E = 
City: (“AG State: “< Zip: Ll Hk ie 


Phone: E-mail: 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route. I rt the position that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
SS SSS aS Ere the full extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1 -888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


@ @ 
(ERE Red Line Extension 
Connecting 95th Street Station to 130th Street 
KS- [65 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 














Organization: Title; MAE IN he; 
PI NO ee 
City: State: Zip: 








Phone: |_/7)2, ) S <5 E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





I rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
SSS 00S SS Ee he fun extension of tne Kec iine irom 95th Street to 130th 


Street. This will insure mass transit access to a transit depenéent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


(SRE Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS-l6e 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Luon 1) i180 YN 
Organization: ~ KC ce. Title: may EM he fk 
Address: /.31€ Sputhiordth (Ciné Je 

ity: ‘ (Ot State: [Ll Zip: 038% 


City: } 10NTI 4 
Phone: / {1S 577-9 $37 E-mail: 1.9;)5 ov. Me nial w aA hoo. Com 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





e the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
ee ee ure tne tun extension of tne nec Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-+ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


JiSRR Red Line Extension 


Connecting 95th Street Station to 130th Street 


(67 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: , mn l i Is aya 

Organization: ( I uNneh- RARC Title: (Moamher 

Address: 7S] K South Woe h Cin DE 

City: Plainfield State: Sth - 2p: le 0X Lo 
Phone:( {135 S72 > 99.37 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Lime using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Garders/ 


Calumet River area at 130th Street and that every possible engizeering design concept 








must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
See tt etsure tne tull extension of the Red Line from 95th Street to 130th  __ 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


—_eee_e—e—— sn mn = =~=—_— 
eee 


———————————— 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any © 
local area code RTA TTY: 312-836-4949 


STR REE Red Line Extension 


Connecting 95th Street Station to 130th Street 


AS—9 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
Qa w/a LC 
7 £0 Title: J) FP fam 











ram 
Organization: 


Address: AD EY GEV) /ALzB 
City: _/ yy, fo Z& an ) State:‘Z 7 J Zip: Cpe a Ss 
Phone: 7727 264% FFE /7_ Email: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





ro Is the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburbaz communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1 -888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


(IRE Red Line Extension 


Connecting 95th Street Station to 130th Street 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and co matives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparatio ocess. Please PRINT. 
Name* [Et 4, NG he XE 
sy, 
Organization: GO lj-X,(7_ KC Title: & J¢ Aw Zn 


ey Y 
Address: MJ 


7, y Ya ; 

City: PAZ State: ( Zip: (0 S. 

Phone: YE- SZIDPIT 1 _ emai Were. 

Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





ort the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www+ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


(IRR Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS-/76 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation wy Please PRINT. 


Name: “ac SAL Le 
Organization: ines pew | _ RC itle: MEXY\ REC 


Address: (a Zz i 
City: Ix, 


Phone: AAS 2 ~T5Sl 9 E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 













ti O: e sition t the Red Line extension must reach the Al d Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 


Fife Red Line Extension 


Connecting 95th Street Station to 130th Street 


RS-/7/ 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Eero Impact Statement (EIS) and facilitate an efficient EIS 
preparation ess. PleasoPRINT. 

tf 








Please comment on the proposed i ives, 5. purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must _be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburbaz communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Lime extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extensior of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depercent population, south 


suburba=. communities and nearby industries. 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 
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Connecting 95th Street Station to 130th Street; ~~~ 
RS -Rb Va ‘ 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 
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Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


, 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 


suburba= communities and nearby industries. 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


ME Rec Line Extension 7 
Connecting 95th Street Station to 130th Street | 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: (a Gq 


Organization: Title: 


Address: 53 E& Ve St 
Can — State: ~~ | z (sol, nS 
Phone: / (d/94/ ~ UCo ? E-mail: Pag lean ot 4 yahov Com 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


, 








te. IT rt the ition that the Red Line extension must reach the Al d Gardens, 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburba=. communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www:transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any © 
local area code RTA TTY: 312-836-4949 
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Connecting 95th Street Station to 130th Street 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 














Name: 

Organization: Title: 

Address: _ 7774 3 Drece| A/c). att 

City: _Chitass ss —CStates Zip: COS 


Phone: “703-5 74-4308 E-mail: \uc Lae agh. 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 








must be examined to ermsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[SRE Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS -264 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Narie: hy | lh p ue ‘ c.. 

Organization: News j\ Titer “bs KS y= 
Address: @& 20 ae othe 

City: Cus Cou State: (1 Zip: GV6OZ8 
Phone: 773 74S ~S 2) Email: Cursic © ath wot 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizcering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 
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Scoping commeftts may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 
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Connecting 95th Street Station to 130th Street 
KS #OO 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 
7 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


I su sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (31 2)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 
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[IRM Red Line Extension 
Connecting 95th Street Station to 130th Street 

AS-2bb 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 












Name: 
Organization: 
Address: 
City: 

Phone:773-S2/ “S$ ¥4 E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





oe, _|'g rt the ition that the Red Line extension must reach the Altgeld Gardens 





Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburbaz communities and nearby industries. 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





IM Red Line Extension 


Connecting 95th Street Station to 130th Street ey | 
KS-AGT 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Silt Was In. 

Organization: Leg /VEs LY eV) 5 i Mb be: Dr a 
G 

Address: S ¢ Z ( 
AN State: Po _ 


ale 14 SF ima (9772 E-mail: WY) I ny a _ — 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


Is rt th sition that the Red Line extension must reach the Altgeld Gardens 





Calumet River area at 130th Street and that every possible engiczeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


JIE Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS -Ab6S 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please sie 





Name: 





Organization: Title: 
Address: 130; Reve | 
city: Ay Vag lé site: EL zp: GOVIF 


Phone 1138 &3. -§ 4 O07 E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





I rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


@ Red Line Extension 7 
Connecting 95th Street Station to 130th Street [ 


KS- Xx 69 \ 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficent EIS 
preparation process. Please PRINT. 


Name: ( lyfe a Os 2 WOO 
: Title: A f )i REET ORR 


city: OC hsa Stas: Zip: bOC2Y 
Phone: _~7) 3 SSX ~& U4] E-mail: “le acl Wwe Ww bo. J 0 AO\,Cow- 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
Se Eee NS A RCO Line using Ue Union Facitic Kail Koad (UERE) 


, 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 








must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street - This will insure mass transit access to a transit deperdent population, south 
suburbax: communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


™@ Rec Line Extension 7 
Connecting 95th Street Station to 130th Street; 


2 KS -=270 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation pracess. Please PRINT. 
seven LA ibe dee 
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City: Bol i # ) State: /¢_ Zip: (20 VA / 
AC allen @ NL Gri 
Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


* 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 


suburba=: communities and nearby industries. 





























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 
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Connecting 95th Street Station to 130th Street 


} —_— 
AS-27/ 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizcering design concept 





must be examined to ersure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities a i nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


me Rec Line Extension /7 
Connecting 95th Street Station to 130th Street ff = 
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The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 











Name: > KE EV LY 

Organization: s 7 Feyw wm. ¢ Tile: Je gceyw 

Address: 2.97 € ff Ff TH $F 

City: Cwrexzgo State: zy Zip: 696 +7 Lesesiuas 
Phone: _2?, 2-22 ¢-2740 E-mail: XK€o~vsa2_97@ Hort marth. tom 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


, 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizcering design concept 


must be examined to ensure the full extensior of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 





ments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


SITE Red Line Extension 


Connecting 95th Street Station to 130th Street 


DC? a 
K SH 73 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: >< | © NMA ( Rav: 

Organization: <0 Or Lok +o fTitle: WMI ie hi 

Address: ae 9 al i, LOF fa Sree 

City: ( fj h Go State: _/ / Zip: (ig ie 9 
hoa. 


Phone: 548 -€ 75 E-mail: <) b/g og J L Dy, Lf. Cob 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Garders/ 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


(GRRE Red Line Extension 


Connecting 95th Street Station to 130th Street 


YO 7- 
PSX 74 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Caiumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
assays ene tui extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


SEE Red Line Extension 


Connecting 95th Street Station to 130th Street 


KRS-275 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
Name: \ 7 Nett Ml L AU GMs 

Organization: S50 0/1 Gnfitle: 4 Onhes- 
Address: 4 SF t4 Srey! 

City: LS State: _/ / Zip: bMmaeB 

Phone: E-mail: . (Willig 4S. Lal Y Wd fal ne 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must _be examined to ensure the full extension of the Red Line from 95th Street to 130th 
SSsAc““A__s_“vwasmv_wajssjeeene th extension of the Red Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any © 
local area code RTA TTY: 312-836-4949 


(ISSR Red Line Extension 


Connecting 95th Street Station to 130th Street! 
AS-ATe 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 













Organization: Oy 





oe 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby indusiries. 




















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


(TRE Red Line Extension 


Connecting 95th Street Station to 130th Street 
(eS -277 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in t 
preparation 








Name: ! 

Organization: 0 STATE Title: Phes ONT 

Address: (Lin 

City: 
Phone: 

Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


e. I su e sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engineering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 


suburbax communities and nearby industries. 


—_—_—_-eoeorororrooo es aa 
i 


Ca a ee 
Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www+ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any © 
local area code RTA TTY: 312-836-4949 


(GREE Red Line Extension 
Connecting 95th Street Station to 130th Street 


fi 


RS278 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


7 4 = 
Name: re TOBIN So A 
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Organization: Onl aie een tNiousteme Title: Teaject Mannea 


Address: 1000 © (Ut O@itecez 


City: Cttcaao State: —_—s- Zip: ~=§@ OW 2S 
Phone’ ORK - 00 O E-mail: <robinson © calumetareag industnal com 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








route. the sition t the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Sec to ensure ine full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www+ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 
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[IIS Red Line Extension 
Connecting 95th Street Station to 130th Street 
AS-a79 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: La Drnan Py ou —M, tle 


Organization: Title: 












Address: 


City: state: TC zm: bY oGf 
Phone: [ l 3-99 5-300 E-mail: | one M lle-@ tea health or = 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route. I e ition that the Red Line e ion must reach the Altgeld Gard 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 
ee ee ee 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-+ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any © 
local area code RTA TTY: 312-836-4949 


[IEE Red Line Extension 


Connecting 95th Street Station to 130th Street 
{) 7 OC/7 
AS2SC 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: AvrviS Pric 
Organization: Title: 


Phone: lO X- &9§- 2809 E-mail: \Ari CUM 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


ro Is rt th sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizecering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[EEE Red Line Extension 


Connecting 95th Street Station to 130th Street 
CS- AG / 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





an. - 
Name: ane /M- ae 
Organization: Title: 


Address: 4(¥ AU St- 
City: Pay touvest State: <UL zip: _wOXl{fg 
Phone: _ lOS- §9x~ 2k09 E-mail: Ar; : 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


I rt the ition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ersure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[IEEE Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS-28 2 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Oe ee | 2 shar 


Organization: = ————“‘“—s™S™S™—S—S—CC ite: 
Address: /OG2! S. State Sto 
city; Chee State: $C zips Lhe 


Phone. ee 9H. IGT E-mail: 








Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 
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[IRE Red Line Extension 
Connecting 95th Street Station to 130th Street 
Oo spe 
KAS 3 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





fk” A) ' j ; 
Name: LLY VAY 


Organization: Title: 










City: State:_)L Zip: (00 | 7 
Phone: ( (0-S E-mail: Keenya. brovn@ Ua hee.Con 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


te. Is rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 











Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


(SEE Red Line Extension 


Connecting 95th Street Station to 130th Street 
RS-284 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: xX [sn I\ un Pr P- 
Organization: (6, G75SQ Title: vA gaicl ent 
Address: |}O23)\ S- Peonup 


City: Cleo State: iL Zip: Lo4 3 
Phone: 273 Us 1O8\ E-mail: <0 BZ (i GPC? .£C Om 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





| 


| 


Is rt the ition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 





must be examined to ersure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[SRM Red Line Extension 


Connecting 95th Street Station to 130th Street 
KS-265 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


7 
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Name: 


Organization: Title: 
Address: /7¢ S98 [Serna Aun 
City: Aans yn State: 7 2 Zip: G273=— 


i «a aa ma aa 
Phone: 76 §- G4¥g-ovr-yY E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








Is rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[RE Red Line Extension 


Connecting 95th Street Station to 130th Street 


RS- 286 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 






State: (2 Zip: GOFF. 


E-mail: /fsdorg rtin Qh290. CD 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





I e sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiccering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer. Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[IRE Red Line Extension 


Connecting 95th Street Station to 130th Street 
in } 
KS-2§ 7 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: \\QClOKe 
Organization: Title: 


Address: 


\ : = 
City: | Nenad State: CL Zip: (,OWIY 
Phone: 171) 94\-2224 E-mail: 
Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





| 





route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 








Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer. Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


@ @ 
EB Red Line Extension 7“ 
Connecting 95th Street Station to 130th Street{ ~~ - - 
AS- 288 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: eee OU ee ee ee 


Tile: 00-0 Koo om ahha; 









City: ‘<l-Apv 7 
Phone: 73 5 ¢/ 70S E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 


Street - This will insure mass transit access to a transit deperdent populatior, south 
suburba= communities and nearby industries. Uf, 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1 -888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


e @ 
JIMMY Red Line Extension 
Connecting 95th Street ion fo 130th Street 
Rk if = Pe, 5 
The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: AP A (A/a a 

Organization: Title: 
A x 

Address: j 2 Ft tar 


City: WENN State: | A Zip: L2G Ze 
Phone: LOG=< Del LK K 4-mail: Avid Grant 2YQ Lpthiuns. C4 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Lime using the Union Pacific Rail Road (UPRR) 


rOuUrS £ SUPpVpor’ ne POSITOn tna me Reo ie CFtension Musi Peach tne Altgeia Gardens 


Calumet River area at 130th Street and that every possible enziceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 
suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the proje website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Feoc (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888 282-6891), Transit information: 836-7000 from any - 
local area code RTA TTY: 312-836-4949 


ITER Red Line Extension 


Connecting 95th Street ion fo 130th Street 


RS-276 


The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 
issues and alternatives that will be examined\in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name x. gO Se : iV iV . 
Siping Lis. Tale rite. oat] aE BM 
Address: Whe 4 WW : Ly d af 


City: ALM) - Sta LM Zip: b0b2/ 


V4 P= 
Phone: ; l Bis {? E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 





I support the extension of the CTA Red Lime using the Union Pacific Rail Road (UPRR) 
rou - L svehiP DOr! Sil; eit alee Rated aii: Bed fis Bm ECSIS IGT! ii LASS | Cea al rhe ett T4578 Beat (iteiis 
Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 








Scoping comments may be submitted via mail, e-mail, fax or the proj website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7: Chicago, |L 60680-7602. Fax: (312)681-4297, Email: 

A i Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1 282-6891), Transit Information: 836-7000 from any — 
local area code RTA TTY: 312-836-4949 


JIE Red Line Extension 


Connecting 95th Street ion to 130th Street 


KRS-2U 


The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environ | Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
CRI Cdmp bes 


Name: 














Organization: Title: 


Address: Pr & Ux 


0 egg | obey] 
mrenena/3- 1-10 E-mail: wr Ct ont © Lomo WEF 


Please comment on the proposed alternatives, the purpose and for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Lime using the Union Pacific Rail Road (UPRR) 


l 





POULE SUDDOF! AIS POSITRON tia! ine ned Line extension musi Peaks UC Ab6PeiG Wwarce;ns 


Calumet River area at 130th Street and that every possible engixeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 









Scoping comments may be submitted via mail, e-mail, fax or the 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7: 
RedExtension@transitchicago.com, Website: www-transitchi 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1 
local area code RTA TTY: 312-836-4949 


ject website with attention to: Jeffrey Busby, General 
Chicago, IL 60680-7602. Fax: (312)681-4297, Emall: 
EIS, Customer Information: 1-888-YOUR-CTA 
282-6891), Transit information: 836-7000 from any ~ 


(RRM Red Line Extension 


Connecting 95th Street jon to 130th Street 
KS-2IL 
The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 












Name: ere : Vt 

Organization: Title: 
Address: (. O22.) pianu Ft 2y 

City: ¢ bh ( Cad O mE [ | State: Zip: 
Phone: _ 2940 , E-mail: 


Please comment on the proposed alternatives, the purpose and for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I su rt the extension of the CTA Red Line 





the Union Pacific Rail Road (UPRR) 






FU = SUPPOF! Sil: position eared ne Kea Line extension must -Cack) he Altgeid Gardens 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the proj website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7 Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchi EIS, Customer Information: 1-888-YOUR-CTA 


(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-TTY1 (1 282-6891), Transit information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


JIS Red Line Extension 


Connecting 95th Street Station to 130th Street 
KS-29F 


concerns early in the environmental process, define the 
| Impact Statement (EIS) and facilitate an efficient EIS 






The purpose of the scoping process is to identify public and agen 
issues and alternatives that will be examined in the Environme 
preparation process. Please PRINT. 


Name:_—> ina BRowtr 
Organization: 


Address: ++‘ 73 D. TZNeltana 
city: Ci cq 90 State: 


Phone: 723)A 68-0015  Emait 


Please comment on the proposed alternatives, the purpose and 
the potential impacts and mitigation measures to be considered. 
on October 27, 2009. 


I support the extension of the CTA Red Line 











for the project, the proposed topics of evaluation and 
ments must be submitted by the close of business 





the Union Pacific Rail Road (UPRR) 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the proj website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7 Chicago, !L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-+transitchi EIS, Customer Information: 1-888-YOUR-CTA 


local area code RTA TTY: 312-836-4949 





[IRM Red Line Extension 


Name: 


Organization: Title 


Address: (Cus Z OR Mion OL 
City: Che State: Lee Zip: _S 649 
Phone: E-mail: Qau)oulla MOloMCAST. SET 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
POU = J Si DOr! il: [POSSE LAGE mited si: rec” riaaeis om ECE IGT LEE EASS I a= (et Bile PAE *4>3 (0 Beat UC RS. 
Calumet River area at 130th Street and that every possible engiccering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 
suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the pro} website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7 Chicago, !L 60680-7602. Fax: (312)681~-4297, Email: 
RedExtension@transitchicago.com, Website: www+transitchi EIS, Customer Information: 1-888-YOUR-CTA 


(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-ITY1 (1 282-6891), Transit information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


(SRE Red Line Extension 


Connecting 95th Street Station to 130th Street 
KS 29 5 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: ( OLA AN Mi i 
Organization: ¢ |/ /I // ICS OW OMIM 1) (fille: l a Me (CHL - 
acres: (024 S Chan paw Ave, 

City: Wu O State: Zip: CO aS 

Phone: (T) 7 E-mail: A\O Vake 












Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
eto ensure tne tub extension of the Kec Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


—_—_—_—————?vkv ee ee 


a a 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


IIE Red Line Extension 


Connecting 95th Street Station to 130th Street i @ 
RKS- LUG 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: | A /\~2 l alte et 
Organization: bile — 2 . La a la Title: Eau Ag ff bx hi hexr 


Address: 
State: | = Zip: 


Phone: 477 ?'s Fz Fo Ig E-mail: l, 2 [ at if, ~e y 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 














4, ~_ 


te. IT rt the ition that the Red Line ext jon must reach the Altgeld Gardens 





Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 
ae a AP Sa a re ee eee 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www4ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


[IR REE Red Line Extension 


Connecting 95th Street Station to 130th Street 
SD - G e 
AS~-l77 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Name: , ( b SS 
Organization: ///77 LE mex i) Title: 
Address: : E, 44d Lf 





city: Chieuwsd State: Lé.. we 6062 € 
Phone: 773 U9Y3-6¢2S Email: nepyl. bon 23. Yrhoo.Cor— 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





e Is he ition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiczeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 


—D 





suburban communities and nearby industries. 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[IR Red Line Extension 


Connecting 95th Street Station to 130th Street 


RV QIF 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








ae Title: 






Address: 


City: Plu. ac add State: TL Zip: (QOUOL 
Phone: © O- Sam : E-mail: (AZ ; 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





te. Is rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[ISG Red Line Extension 


Connecting 95th Street Station to 130th Street 
Ae 377 
No-ZX ra 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 









Name: Bel fe KHON 


Organization: Jou Fe | leigs hip Kigt- C , 


__ Title: bure wo rfler 
/ Cte 









Address: -202< #4 


City: is yy 5] State: ed, Zip: bo 04- Se 


Phone: /05- 718 §F 20 E-mail: 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PRO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer. Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


LIER Red Line Extension 


Connecting 95th Street Station to 130th Street 
K S-300 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








TF f , 
Name: Cj “SB 
Organization: Title: 


Address: 3ll (WUE I\ ( i/ 


City: MAT €S0 WV State: ~] ’ Zip: (ab YY . 
Phone: “JO¥- 7 ‘$i 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


E-mail: 





I rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PRO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


ITSM Red Line Extension 


Connecting 95th Street Station to 130th Street 
RS -30/ 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





Name: | 2 A cry : 

Organization: Title: 
Address: 1a. do § out “err 

City: Ch Ett > State: 1 / Zip: G OGLE 

Phone? “7775 = 93946-N)34 E-mail: | si : 

Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 






Is rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban.communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer- Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[ISR Red Line Extension 


Connecting 95th Street Station to 130th Street 


AS -302. 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Dé s {A idee: , 






Address: 


City: Ch ss ae State: EL Zip:_ Gab2r-¥257 
Phone: _773- zg -D we E-mail: Loom ~ own. 44x Cor 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


I ort the ition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburbam communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


LEE Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS - S03 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


arshaclette. 





—_—_—_——, 






Name: 





Organization: Title: 
Address: 115 (%__\/ (lc : n 
city: Alsi Dd State: TL Zip: Loyd 3 


Phone: 707% - 776 ~F3! E-mail: dbarrensales @ hatmerl. con 












Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
e. I ort the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer. Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[SR Red Line Extension 


Connecting 95th Street Station to 130th Street 


D ( 
KS- 304. 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





~ 


Name DO Tsaac L.CLONY> 


St Aw04~ Title: (Aston 
City: L psc 


State: [7 Zip: COY397 
Phone: 106 AS SI2o E-mail: pevertoys@ Prboo, com 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








Organization: » 
Address: 20 2S E 10S % 








C 


te Is rt the sition that the Red Line extension must reach the Altgeld Gardens, 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Lime from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. 








Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer. Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


ISR Red Line Extension 


Connecting 95th Street Station to 130th Street 





iy A 
RS- 305 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: S f Ss 

Organization: _() Title: 

Address: \JQL a sites 

City:_Q\_csa sa State: _| |: Zip: 60 6OnF 

Phone: ( [7] s5— E-mail: stn Show. G) She oleb. | wal 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


Is rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[IEEE Red Line Extension 
Connecting 95th Street Station to 130th Street 
KS -30@ 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


inter Please PRINT. 
Name: dz Ki Nor ds ory 





Organization: Title: 





Phone: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
Is ort the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer. Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[SRR Red Line Extension 


Connecting 95th Street Station to 130th Street 


Oe lm tne 
K-07 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: : () [40 us fo P| 


Organization: Title: 








Address: (290) “dush fe Ke CME 
City: Chita LAGS State: LL Zip: ¢G~¢ 4-627 
Phone: (2/27 - ATS E-mail: 2c Ao stew 2O_ yn hd. Cony 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer. Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[IIR Red Line Extension 
Connecting 95th Street Station to 130th Street 


) 


KS -308 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


YU 
yame Veadss 2. Bowes 
Organization: ~ e ~ellowshs Title: 
Address: £ 64.3 “9 Ef=zahett Sr. 
City: bes diss $ > State:Z Z Zip: 6 Db 6 


Phone: (773) 974-42 42 E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





Is rt th sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer. Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


© e 
[IRM Red Line Extension 
Connecting 95th Street Station to 130th Street 
KS 307 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
cess. Please PRINT. 
, 









Organization: | Title: 

address: (7 / LA} ¥ 4 lds ler 

State: eZ Z k. Zip: ls OQ (o3-SS 
Phone: ‘2OY -7¢ 22_ E-mail: Ld: Ff 3. 3uf WML 






Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


I the ition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[IR Red Line Extension 


Connecting 95th Street Station to 130th Street 





$-3/0 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. P| 

j / 
Name: ! 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizecering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 











Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


2 © 
[IRR Red Line Extension 
Connecting 95th Street Station to 130th Street 
AS-S// 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: 44 (Cf (Uank 


Organization: Title: 











Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizceering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby indusiries. 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer. Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





[IRR Red Line Extension 


Connecting 95th Street Station to 130th Street cta 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


C r 
Name: ™ ACK Ke ARANGS d WY 
Organization: Title: 


Address: }9 


City: Ch reage ’ ie ANKUY: art Pat | State: T) | Zip: box 2 "7 


rng aera E-mail 






Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
ut I rt the position that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


ISR Red Line Extension 


Connecting 95th Street Station to 130th Street 
KS -3/3 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Organization: | | Title: opr A124) ber 


Zip: Cob Ze 


Phone: 773- ; E-mail: rail Fad b & he tiny » Coa) 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeid Garders/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must _ be examined to ensure the full extension of the Red Line from 95th Street to 130th 
SSS Sa ns ful extension of the Kec Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depercent population, south 






suburban communities and nearby industries. 


————o 
_———- --err———————— ee 
ee eee eee; 


ee 
-__ooooee eee rr —— 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1 888-282-6891), Transit Information: 836-7000 from any © 
local area code RTA TTY: 312-836-4949 





[ERE Red Line Extension 


Connecting 95th Street Station to 130th Street cta 


KS- 3/4 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


“ 


Name: {li 


Organization: Title 


Addtess’ Don Z//S 7O SHtece~ 
City: ot fas CY State 7, Zip: Go eZ? 


Phone?Z2. 72£7~ IS E-mail: Lhe Cli QB ve i gk i Sel CLG. 


| 





e ) 
mW 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiczeering design concept 





must be examined to emsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[IR Red Line Extension 


Connecting 95th Street Station to 130th Street 
RS- 3/9 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Anessa COST 


Organization: ronurtanes CONSOZTIUM. Title: _Nesitant Dieethy. 
Address: tS Swit = 

City: Dolpa State: <T/ Zip: (eSio- © ©OY| SF 
Phone: JOR SUL 9g5 E-mail: hei 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 











must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 

















omments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 





(REE Red Line Extension 


Connecting 95th Street Station to 130th Street oy Fe 
KS-3/¢ 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRI 





Organization: HY) Fd Title: 
Address:_/ 490 S S / 
City: __ © 266) State: — Zip: <i ao V/S 
Phone: W¢ SYI-95/5_ E-mail: | yf, ! 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 









e. I rt the ition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


ME Rec Line Extension 7 
Connecting 95th Street Station to 130th Street/ -- 


KS-3/7 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: + SNE Pi: \li pS 
Organization: Loa Uincare Cmsortiun of <Q Title: 


. 


Address: ve L lve 


City: ae State: UL Zip:_ oH 9 
Phone: ova | ‘Hos. E-mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of évaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


= SEPPOTE She Sxtension of the CTA Bed Tine using the Union Pacific Rail Rosd (UPER) 
—— See ee Se Oo OF the NIA Red Line using the Umion Pacific Rail Road (UPKK) 


route. I support the position eS ee ae ee 


Calumet River area at 130th Street and that every possible engizeering design concept 








must be examined to ersure the full extension of the Red Line from 95th Street to 130th 





Street - This will insure mass transit access to a transit deperdent population, south 


suburba= communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


®@ e 
[IER Red Line Extension 
Connecting 95th Street Station to 130th Street 
IO 
KS-3/8 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 





f 


Name: ach npr L=H2op/ 
Organization: Su Vi ag foe dadete Aen! Title: AAC Die 

Address: 249 € //2 oa 

City: CHG O ; i: A: : 

Phone: 722 844-067/ _ Ema: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





Is ort th sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 





must be examined to emsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


NTR Red Line Extension 


Connecting 95th Street Station to 130th Street 
RS=3/9 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
af 

Organization: & S. Dp iN Founide ‘S) Af Title: youn! ATC 

Address: /O3/ZS. ty 2a | 


city: (“Wc a Sinte: bl Zip: 0 
‘ 2 












u“ las 


Name: 









Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route. I the ition t_ the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must _be examined to ensure the full extension of the Red Line from 95th Street to 130th 
SSS sure tne ful extension of the Ked Line from 95th Street to 130th __ 


Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


—_—_—_—_—eee———? nnn asa — 
Se. 
—-—e er eee 


—_—_—_—_—_—_—_—_—_—_—_—_—_—_—_——————— FF" 
——— ee pen SSS ei 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: wwwtransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CIA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any © 
local area code RTA TTY: 312-836-4949 


JIS Red Line Extension 


Connecting 95th Street Station to 130th Street 





va) 5 
KS -33R0 
The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 

Name: _Uf{anat4 ay 

Organization: Title: 
Address: JOO lL? : Wh? 

City: OO} (3 D State: Zip: LObZS 


Phone: ih / 1- Kh J-09F E-mail: YJIWndag a SHG GIQOM : AG 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 


on October 27, 2009. 





I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
at) .> SUD DOr! i\> te csie lee! mere t\s ned ine SP @tsidtoiiee musi a= iee Siis Pail tari (el wa PTOaeitsS 
Calumet River area at 130th Street and that every) possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a trans: depencent population, south 


suburban communities and nearby industries. 





Scoping comments may be submitted via mail, e-mail, fax or the p oject website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602 Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.cc RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA7 Y? (1-888-282-6891), Transit information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


e @ 
[SE Red Line Extension 
Connecting 95th Street Station to 130th Street || 
RS-3a/ 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: Nae Hneerte 





Organization: ///7 S7. Bleck Clug Title: ee 
Address: AT: fey 


City: Choe State: Zi Zip: G0c28 
Phone: 7° § -439-2te/ E-mail: Dmarte~ heared! @ us eplec. tom 
Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
route. I rt the ition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 
a ee 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www+ransitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


IRR Red Line Extension 


Connecting 95th Street Station to 130th Street 
NC .2 
RS-322 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: _—> t . 

Organization: Title: 
Address: _\ all 

city: Ant State: \/__Zip: 
Phone: (70%) 354 “|S ¥R E-mail: > OWE =a 

Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 


the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 








i 


I rt th sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer. Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


e e 
[IER Red Line Extension 
Connecting 95th Street Station to 130th Street 
As" S5A3 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 











Name: lV NN ie a a. A 

Organization: | | Title: 
swoHSCO*dA a - { f 

Address: _{ (2 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route Is ort the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 





must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 





suburban communities and nearby industries. 




















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer - Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[IEEE Red Line Extension 


Connecting 95th Street Station to 130th Street 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


a rocess. Please PRINT. 
Name: ASL / 


Organization: Title: 


Address: ct a Ss thw 


City: ( Y. t ele State: im Zip: (p08 CZ? 
Phone: /§-// = Sf | E-mail: Cy wis @ lalpatlto. 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





e. Is rt t sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizecering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


[IRE Red Line Extension 


Connecting 95th Street Station to 130th Street 
) CC — 
KS-425 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


[ fe) 
Name: Cfepe * ey 7 < 





Organization: Title: 


State: : Z 





» CLOYLoF4 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
te. I rt the position that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ersure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


® e 
[IRM Red Line Extension 
Connecting 95th Street Station to 130th Street 
1 ey, 
As Sal 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Name: 

Organization: . Title: 

Actes JRAST SV ECC | 
City: State: __.2ip: () Z S 


Phone: 3 HO ot (CAE -mail: 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


I the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 











Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


MS Red Line Extension 


Connecting 95th Street Station to 130th Street S re 
KSs-3a 7 


The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environ | Impact Statement (EIS) and facilitate an efficient EIS 


















Organization: ? Title: 
ACORE:, wilt D : MU | 
City: State: ; Zip: __| 00! 0 Lf ) 


Phone: TW SU E-mail: WS 25 4S OY: Cory, 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 
POU i> sii te ud Riis DOSILIOI: Rared it Reo ine oe ‘ensic ‘ i Liss i Peacil Bele - aero: 6 went UOiks 
Calumet River area at 130th Street and that every) possible engizeering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 








Scoping comments may be submitted via mail, e-mail, fax or the ject website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7: Chicago, {L 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-+ransitchi , Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1 282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


JIE Red Line Extension 


Connecting 95th Street ion to 130th Street 
KS-328 


The purpose of the scoping process is to identify public and agency|concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


) , 
Name: (A(VWIWVIA_|_y iain 
Organization: Title: 
Address: OS. Works  Aot# 
eR at 
City: State: |-___Zip:§_ COOZC) 
Phone: 21 >UGY SAlobE-mait: POY wi) VA {VINO COV) 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





route S SUPVOr’ AIS DOSILOn tai me ReC Bie CALCUSION Mus reach the Altgeld FALUCSIES 


Calumet River area at 130th Street and that every, possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 
suburban communities and nearby industries. 


__{_____— 


ot 


Scoping comments may be submitted via mail, e-mail, fax or the proje website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, RO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 


Imnmairac: -TTV -220_ 5 ee a ey ee aan SE 
(1-888-968-7287), Hearina & Sneech Imnaired: 1-8898-CTA-TTV1 i ie Traiises tOTMI@uION: O30-70UU Oil ally 


local area code RTA TTY: 312-836-4949 


SRP Red Line Extension 


Connecting 95th Street Station to 130th Street / 
RS-389 
The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 


issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: DANié Meo S 





Organization: Title: 
Address: 9892 South 


City: Chicago State: !C Zip: ©OCZF 


Phone< 773) 320-052 ( E-mail: arptu an. Vahoo ,Go 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





route. I sw th ition t the Red Line extension must reach the Al d Gardens 


Calumet River area at 130th Street and that every possible engiczcering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depercent population, south 





suburbaz: communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


[IR Red Line Extension 


Connecting 95th Street Station to 130th Street 


AS- 330 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


Name: y sobtyn dD AUen Lownie 

Organization: Title: 

Address: 2o0vad CiaAwdor 

ciy: _\\\ eso) State: CL zip, = WHS 
Phone: “)O8&- (01G CR E-mail: (d=S0n0i Wout Ney @yahoo -¢ 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 














route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 








Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer. Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


IRR Red Line Extension 


Connecting 95th Street Station to 130th Street 
RS -33/ 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. . ~ » 


’ 











Name: ey 

& 
Organization: _ Title: 
Address: GO) 5S. TINT. Za/ 





City: G MiGard State: _/ r= Zip: 
Phone: _°3 /.22.5@2 ., 27 7 E-mail: = ean. 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


e. I su rt the sition that the Red Line extension must reach the Altgeld Gardens 


Calumet River area at 130th Street and that every possible engiccering design concept 


must be examined to emsure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit depencent population, south 





suburban communities and nearby industries. 











Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


[IME Red Line Extension 
Connecting 95th Street Station to 130th Street 


RS- 332 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


hes Please PRINT. 


Name: Ver WI L Ha nt AR 


Organization: Title: 
Address: 35) a WO ‘ yar p l 
City: Chicuge State: JL Zip: OWS > 


Phone: “/] ]4-“7/ - 4405, E-mail: Lad y G20 G} Dead ig vy. new 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 





route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engiceering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 
Street. This will insure mass transit access to a transit depencent population, south 


suburban communities and nearby industries. 


Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


DS Red Line Extension 


Connecting 95th Street Station to 130th Street | 


<r 
\* ASA Z 
Ko- 333 





The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please ~e 


Name: ic Jou ES 


Organization: Sawa Enhewnl Oh “EE ZSi 


Address: -\\ wie: Sree 2h 
city: OC) ic: State: ~2P- Zip: 6d G 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 







= e ition that the Red Line ext jon must reach the Altgeld Gard 


Calumet River area at 130th Street and that every possible engizeering design concept 


must be examined to ensure the full extension of the Red Line from 95th Street to 130th 


Street. This will insure mass transit access to a transit depencent population, south 





suburbar: communities and nearby indusiries. 

















Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 






[TINE Red Line Extension “~@» 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 


candy 





Organization: ENTLCOPING QNMUNTES QRO\GEE. PREVENTION SOLO ACsT 
Address: \\7$X\ > WAGTED Sore A 
City: CHICA CS State: |W Zip: (0g S 
Phone: BO SC E-mail: (XONDC\C@ al.com) 


Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. 


I support the extension of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


route. I support the position that the Red Line extension must reach the Altgeld Gardens/ 


Calumet River area at 130th Street and that every possible engizceering design concept 




















must be examined to ensure the full extension of the Red Line from 95th Street to 130th 





Street. This will insure mass transit access to a transit dependent population, south 


suburban communities and nearby industries. 


























Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ~ 
local area code RTA TTY: 312-836-4949 


[IEG Red Line Extension 


Connecting 95th Street Station to 130th Street 


KS -335 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 








Name: GS Ww Aya (M, a Es 
Organization: elvp. mM 1 4X _ Title: , dy; c 
Address: (300 S: fatcta 6 — dt A 





City: CU (cAGO State: SC Zip: GOELY 
Phone: = 73- W2- 2-50 0 E-mail: CWEIWRIE DAG Ameni-ecs wer 





Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27. 2009. 





MeAsune For Cn siderratim a Thix matter vs 
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to thse popgms Who pre-teacit Aithd vanstae ed , 


Cle e Kea Line silo ey ttmden ¢ ” 
the {th Mevmes Luiyffuvsé ChrAe OL WIT AT 


= th e tRannit disadvantaged. 
Tr fs Cerna foe “he Cth Line +o ek nd & 1302 G 
mine that Cold have acces toThicnge’s Ameniti- — 
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( iHigate & 


Or Chita’. A Side ¢ 
Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 






[GREE Red Line Extension 


Connecting 95th Street Station to 130th Street 
KS-3 36 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation progess. Please PRINT. 
Name: { hi K F 
Organization: © Su Ad oni - 
Address: 


ty: | Ht ae 50 ead eT fll 2 446 f . 


Phone: (= 713- S)7- SLC “7 Ress a ( E-mail: } 














Please comment on the proposed alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts and mitigation measures to be considered. Comments must be submitted by the close of business 
on October 27, 2009. ) 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60680-7602. Fax: (312)681-4297, Email: 
RedExtension@transitchicago.com, Website: www.transitchicago.com/RedEIS, Customer Information: 1-888-YOUR-CTA 


(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 


he 


KS-337 
CHANGE. 


CHICAGO HOUSING AUTHORITY 


Martin Nesbitt 
Chairperson 


Board of Commissioners 
Hallie Amey 

Deverra Beverly 

Dr. Mildred Harris 
Michael Ivers 

Myra King 

Carlos Ponce 

M. Bridget Reidy 
Sandra Young 


Lewis A. Jordan 
Chief Executive Officer 


Scott W. Ammarell 
General Counsel 


November 2, 2009 


Jeffrey Busby 

General Manager, Strategic Planning 
Chicago Transit Authority 

P.O. Box 7602 

Chicago, IL 60680-7602 


Dear Mr. Busby: 


In response to the Environmental Impact Statement Scoping Information 
regarding Connecting 95” Street Station to 130" Street, The Chicago Housing 
Authority (CHA) would like to express strong support for the Red Line 
Extension Locally Preferred Alternative. 


This alternative extension would improve public transportation and citywide 
accessibility for residents and workers of the South Side. Particularly, this 
extension would allow greater public transportation and a Red Line stop near 
the Altgeld Gardens residential development which is located on the far South 
Side near the Riverdale community. The 190-acre Altgeld Gardens is 
comprised of 17 blocks of 225 two-story row houses with 1,953 family units 
and its full rehabilitation is scheduled to be completed in 2014. The CHA 
would like to add that the Red Line Extension Locally Preferred Alternative 
would have a tremendous positive impact for the families living at Altgeld 
Gardens who would certainly benefit from utilizing this proposed extension. 


The CHA looks forward to this Chicago Transit Authority targeted project and 


hopes that we can be of support throughout the process of the Red Line 
Extension. 


Sincerely, 





Lewis A. Jordan 
Chief Executive Officer 


60 E. Van Buren Street - Chicago, Ii!inois 60605-1207 - (312) 742-8500 - www.thecha.org 


23/16/1999 94:43 
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II Red Line Extension 
Klonnecting 95th Street Station to 130th Street 
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issuies and ahternatives tht will be examined in the Environmental Impact Staternent (EIS) and facilitate an efficient EIS 
Ts Ley. De. GosErtt M: Becks 

Organization: 

Phone: 11 3- TBS-4E12 eE-mait: Tetoecchic ane: CO 

on October 27,2009. 


KS-338 

The purpose of the scop ; jirocess is to identify public and agency concerns earty in the environmental process. define the 
prepatation process. Plead | RINT. 
Name; 

t QMoAMen LITHERAN Tite: VENOB Pastor 
Address: a) ; i>: est Ave: 
City, om cad state: LL _zp:_ bobs 
Please comment on the p ; ilove alternatives, the purpose and need for the project, the proposed topics of evaluation and 
the potential impacts ang] Ntigation measures to be considered. Comments must be submitted by the close of business 
_1 support the extef jon of the CTA Red Line using the Union Pacific Rail Road (UPRR) 


Calumet River 


ye 120th Street and that every possible engitrering design concept 


i 


must be examined fp ensure the ful] extension of the Red Line from 9§th Street to_130th 
Street. This will fapure mass transit access to a transit dependent populetion. south 


suburban communi els and nearby industries. 
7 

















Scoping comments may s submitned via mall, e-mail, fax or the project website with attention to: Jeffrey Busby, General 


Manager, Strategic Plann, Chicago Transit Authority, PO. Box 7602, Chicago, Il 60680-7602. Fac (3121681-4297, Grant: 
RedExtension@vansitchicaayy.com, Website: www.transitchiago.com/RedElS, Customer information: 1-888-YOUR-CTA 
(1-888-968-7282), k Speech Impeired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any ' 
local area code RTA TTY: 949 





Ta 9 Advd pa OmM904 *HdSSOC ZEPGSBEELE 2B:9T 6882/22/8T 


Oct 30 2009 6:59PM HP LASERJET FAX (312) 356-6871 


[GEE Red Line Extension 
Connecting 95th Street Station to 130th Street 
KS-339 


The purpose of the scoping process is to identify public and agency concerns early in the environmental process, define the 
issues and alternatives that will be examined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 


preparation process. Please PRINT. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to Busby; General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60680-7602.. Nogperiee Email: 
RedExtension@transitchicago.com, Website: www4transitchicago.com/RedElS, Customer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Transit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 
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lignes Kea Line Extension 


Connecting 95th Street Station to 130th Street 
|. fsbo 
oe The purpose of the scoping F hocess isto identify public and agencyjconcerns early In the environmental process, define the 


issues and alternatives that | vill be examined in the Enviro fal impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please | !RINT. 
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The purpose of the scoping process is to identify publicand agency concems early in the environmental process, de inethe 


: issues and alternatives that will be exemined in the Environmental Impact Statement (EIS) and facilitate an effic ent EIS 
preparation process. PRINT. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website with attention to: Jeffrey Busby General 
Manager, Strategic Planning, Chicago Transit Authority, PO. Box 7602, Chicago, IL 60630-7602. Fac @1 2)681~429 7, Email: 
RedExtension@transitchicago.com, Website: wwwarensitchicago.com/RedElS, Oustcmer Information: 1-888-¥ JUR-CTA 
(1-888-968-7282), Hearing & Speech impaired: 1-888-CTA-ITY1 (1-888-282-6891), Transit Information: 836-7000 rom any 
tocal area code RTA TTY: 312-836-4949 
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The purpo e of the Scoping process is to identify publicand agency concems early In che environmental process, define the 
issues and alternatives that will be examined in the Environmental impact Statement (ES) and facilitate an efficient EIS 
Preparatio » process. Please PRINT. 
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Scoping cominents may be submitted vis mail, e-mail, fax or the project website with attention to: Jeffrey Busby, General 
Manager, Sta iegic Planning, Chicego Transit Authority, PO. Box 7602, Chicago, IL 60580-7602. Fax: (312}681~4297, Email: 
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The purpose of the scoping process is to identify public and agency concerns early in (ne environmental process, define the 
issues and alternatives that will be examined in the Environmental impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 
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the potential impacts and mitigation measures to be considered. Comments must l12 submitted by the close of business 
on October 27, 2009. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website wii! attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Transit Authority, P.O. Box 7602, Chicago, IL 60630-7602. Fax: (312)681~4297, Email: 
RedExtension@transitchicago.com, Website: www-transitchicago.com/RedHS, Custc:ner Infomation: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Imzaired: 1-888-CTA-TTY1 (1-888-282-6891), Tre. sit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 
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The purpose of the scoping process is te identify public and agency concems early in (ne environmental process, define the 
issues and alternatives that will be exemined in the Environmental Impact Statement (EIS) and facilitate an efficient EIS 
preparation process. Please PRINT. 
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Scoping comments may be submitted via mail, e-mail, fax or the project website wil: attention to: Jeffrey Busby, General 
Manager, Strategic Planning, Chicago Trensit Authority, PO. Box 7602, Chicago, IL 60630-7602. Fax: (B12)681~4297, Email: 
RedExtension@transitchicaga.com, Website: wwwtransitchicago.com/RedElS, Custe:mer Information: 1-888-YOUR-CTA 
(1-888-968-7282), Hearing & Speech Impaired: 1-888-CTA-TTY1 (1-888-282-6891), Trer:sit Information: 836-7000 from any 
local area code RTA TTY: 312-836-4949 
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Appendix M — Agency Scoping Comments 


Scoping Meeting Report 
Environmental Impact Statement (EIS) Phase 1 
Red Line Extension 





City of Chicago 
Richard M. Daley, Mayor 


Department of Environment 


Suzanne Malec-McKenna 
Commissioner 


Twenty-fifth Floor 

30 North LaSalle Street 
Chicago, Illinois 60602-2575 
(312) 744-7606 (Voice) 
(312) 744-6451 (FAX) 
(312) 744-3586 (TTY) 


hitp://www.cityolchicago.org 





BUILDING CHICAGO TOGETHER 


October 30, 2009 


Mr. Richard L. Rodriguez, President 

Mr. Jeffrey Busby, General Manager, Strategic Planning 
Chicago Transit Authority 

P.O. Box 7602 

Chicago, IL 60680-7602 


Dear Messrs. Rodriguez and Busby: 


The Department of Environment (DOE) appreciates the opportunity to 
comment on the proposed extension of the Chicago Transit Authority 

(CTA) Red and Orange Lines. We are supportive of both projects and 

the increased service to currently under-supported communities. 


Three sections follow; the first is a list that applies to both projects, the 
second focuses on the Red Line, and the third on the Orange Line. 


BOTH PROJECTS 
Please evaluate: 
e Recycling opportunities at stations and parking areas 
e Alternative energy options including solar, solar thermal, wind 
and more to provide electricity and heating / cooling where 
needed 
e Opportunities to install solar arrays (on rooftops, large expanses, 
etc.) to return energy to the grid 
e Reduction of light pollution through the use of downward-facing 
lighting 
e Compliance with the city’s stormwater ordinance, including 
using bioswales, rain barrels and other methods to reduce the 
first flush of water into the sewer system 
Native landscapes requiring little to no irrigation 
Green roofs on any facilities 
Bicycle access and parking 
Permeable paving for the Park-N-Ride areas 
Preferred parking for fuel-efficient vehicles 
Charging stations for electric vehicles 
The City’s new Soil and Rubble Reuse Intergovernmental 
Agreement applicability — extensive reuse of materials during 
demolition and construction could be possible 
Impacts to wildlife or other important natural resources 





RED LINE 

DOE will be constructing the Ford Calumet Environmental Center, a 38,000 square foot 
environmental education facility near 130" and Torrence in Chicago. We are supportive 
of a joint Metra / CTA station at 115" Street and are very interested in the possibility of 
an intermodal connection between NicTD/South Shore Line and CTA at 130" Street. 
These joint stations would allow residents from Indiana and the suburbs to easily gain 
access to our Center. We would also invite discussion around a bus turnaround at the 
Center for the 130" and Torrence buses or other buses with similar routes. 


ORANGE LINE 

Of particular concern to DOE are issues relating to neighborhood compatibility and 
environmental justice, primarily in relation to historical and/or privately owned parcels 
that may need to be acquired for the project. DOE would also be interested in a detailed 
evaluation of noise and vibration, including additive effects associated with Midway 
airport operations, to determine how such issues will affect neighboring properties. 


We offer our support and assistance with any of our comments as appropriate. Thank you 
for the opportunity to comment on these important projects. 


Sincerely, 


Suzanne Malec-McKenna 
Commissioner 


cc: Nicole Kamins 
Kevin Laberge 


SMM/NRWOQs/nlk 


R > , 5 D 
Cheever, Kim 


From: Red Extension [redextension @ transitchicago.com] 

Sent: | Wednesday, November 04, 2009 4:47 PM 

To: Peters, Melissa 

Ce: Kornblatt, Helene B. 

Subject: FW: Request for Comments -- Department of Streets and Sanitation - Proposed Red Line Expansion 


From: StreetsAndSan [streetsandsan@cityofchicago.org] 

Sent: Monday, November 02, 2009 2:39 PM 

To: Red Extension 

Cc: Ernst, Jonathan 

Subject: Request for Comments -- Department of Streets and Sanitation - Proposed Red Line Expansion 


Mr. Jeffrey Busby 

General Manager, Strategic Planning 
Chicago Transit Authority 
RedExtension@transitchicago.com 
OrangeExtension@transitchicago.com 





Dear Mr. Busby: 


I am writing in response to your request for comments regarding the environmental reviews that will take place pertinent to the 
potential expansions of the Red and Orange Lines of the Chicago Transit Authority. 


For both projects, the City of Chicago’s Department of Streets and Sanitation (DSS) would like the review committee to consider 
the following comments and concerns regarding the expansions during the environmental review process: 


1. The location of any street lights that will need to be removed or relocated as a result of the new lines; 

2. An analysis of the affect these elevated concrete supports will have on street level lighting and any steps that will be taken to 
supplement street lighting in these areas, i.e. CTA-provided lighting on the underside of the elevated line; 

3. The location of any public way trees that will need to be removed as a result of the new lines or the construction activity and 
a replacement strategy for those lost trees; 

4. The level of assistance the CTA expects to request from DSS for services such as street "No Parking" postings and the towing 
of illegally parked vehicles during the construction phase of these projects; 

5. The creation of a rodent abatement plan for the affected land which includes required sign-offs by the DSS’s Bureau of 
Rodent Control prior to construction; 

6. A plan for the proper storage, removal and recycling of all construction and demolition debris in accordance with all City of 
Chicago ordinances; and 

7. A commitment to having platform level recycling containers and space at street level for the storage of recyclables prior to 
being separately collected from the garbage. 

Thank you for your consideration of these issues 


Sincerely, 
(SIGNED) 
Thomas G. Byrne 


Commissioner 
Department of Streets and Sanitation 
TGB:je:lps 


EMAIL/Busby.CTA.email.environmental review 


cc: Jonathan Ernst 


11/9/2009 
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CHICAGO HOUSING AUTHORITY 


Martin Nesbitt 
Chairperson 


Board of Commissioners 
Hallie Amey 

Deverra Beverly 

Dr. Mildred Harris 
Michael Ivers 

Myra King 

Carlos Ponce 

M. Bridget Reidy 
Sandra Young 


Lewis A. Jordan 
Chief Executive Officer 


Scott W. Ammarell 
General Counsel 


November 2, 2009 


Jeffrey Busby 

General Manager, Strategic Planning 
Chicago Transit Authority 

P.O. Box 7602 

Chicago, IL 60680-7602 


Dear Mr. Busby: 


In response to the Environmental Impact Statement Scoping Information 
regarding Connecting 95” Street Station to 130" Street, The Chicago Housing 
Authority (CHA) would like to express strong support for the Red Line 
Extension Locally Preferred Alternative. 


This alternative extension would improve public transportation and citywide 
accessibility for residents and workers of the South Side. Particularly, this 
extension would allow greater public transportation and a Red Line stop near 
the Altgeld Gardens residential development which is located on the far South 
Side near the Riverdale community. The 190-acre Altgeld Gardens is 
comprised of 17 blocks of 225 two-story row houses with 1,953 family units 
and its full rehabilitation is scheduled to be completed in 2014. The CHA 
would like to add that the Red Line Extension Locally Preferred Alternative 
would have a tremendous positive impact for the families living at Altgeld 
Gardens who would certainly benefit from utilizing this proposed extension. 


The CHA looks forward to this Chicago Transit Authority targeted project and 


hopes that we can be of support throughout the process of the Red Line 
Extension. 


Sincerely, 





Lewis A. Jordan 
Chief Executive Officer 


60 E. Van Buren Street - Chicago, Ii!inois 60605-1207 - (312) 742-8500 - www.thecha.org 


Cheever, Kim 


From: Peters, Melissa [PetersMe @ cdm.com] 


Sent: Tuesday, October 06, 2009 8:21 AM 
To: Cheever, Kim 
Subject: FW: Attn ; Jeff Busby 


Attachments: cta expansion.doc 


Note that this is an agency comment. 


From: Orange Extension [mailto:OrangeExtension@transitchicago.com] 
Sent: Monday, October 05, 2009 4:45 PM 

To: Peters, Melissa 

Cc: Kornblatt, Helene B. 

Subject: FW: Attn ; Jeff Busby 


From: Harmon, Mark A. [Mark.Harmon@chicagopolice.org] 
Sent: Monday, October 05, 2009 9:18 AM 

To: 'redextension@transitchicago.om' 

Cc: Orange Extension 

Subject: Attn ; Jeff Busby 


Sorry for the delay 


Lt Mark Harmon 


10/8/2009 


BUREAU OF PATROL 1 October 2009 


TO: 


FROM: 


SUBJECT: 


Jeffrey Busby 

General Manager 
Strategic Planning 
Chicago Transit Authority 


Mark Harmon 
Commanding Officer 
Bureau of Patrol Administration 


CTA Extension Projects 


Bureau of Patrol is listing the following concerns/issues to be addressed in regards to 
the Red and Orange line extension projects: 


Federal funding for an overtime initiative similar to the Dan Ryan extension 
project. Overall security for the project will over burden regular patrol duties. Site 
and personnel security should be covered separately from day to day operations. 


Remote and somewhat concealed access points and locations pose security 
issues. 


Additional traffic issues need to be addressed with proposed right of way going to 
CTA. There will also be additional vehicles being utilized to begin the shuttle 
service to proposed new destinations. 


More Chicago Police Department members will need to be rail certified with the 
proximity of the rail system to the designated patrol areas. 


Proposed expansion of the 95" St terminal poses many traffic and security 
issues. Currently the terminal is one of the busiest rail locations for police 
service. This would be greatly affected by reduced parking and increased foot 
and vehicular traffic. 


ILLINOIS ENVIRONMENTAL PROTECTION AGENCY 


1021 North Grand Avenue East, P.O. Box 19276, Springfield, Illinois 62794-9276 @ (217) 782-2829 
James R. Thompson Center, 100 West Randolph, Suite 11-300, Chicago, IL 60601 © (312) 814-6026 


PAT QUINN, GOVERNOR Douctas P. Scott, Director 








217-782-0547 


September 28, 2009 


Mr. John Paquet 

Vice President 

Planning and Development 
Chicago Transit Authority 
567 West.Lake Street 
Chicago, IL 60661-1498 


Dear Mr. Paquet: 


We have reviewed the information concerning an Environmental Impact Statement project 
for the proposed Red Line Extension to serve the South Suburban residents. This project also 
includes improvements to the 95" Street Station terminal. 


The Agency has no objections to the project; however a construction site activity stormwater 
NPDES permit will be required from the Division of Water Pollution Control. Also, please 
contact The U. S. Army Corps of Engineers for any permit requirements if there are any stream 
crossings that require dredge and fill activities in the waterway. 


If you have need for an Environmental Review in the future, please submit your information to: 
Illinois Environmental Protection Agency, Deputy Director’s Office/MC #1, 
PO Box 19276, Springfield, Illinois 62794-9276, ATTN: DiAnne Schuerman 


Sincerely, 
gene 
sa Bonnett 
Acting Deputy Director 
Rockford © 4302 N. Main St. Rockford, IL 61103 © (815) 987-7760 Des Plaines © 9511 W. Harrison St, Des Plaines, IL 60016 @ (847) 294-4000 
Elgin © 595 S. State, Elgin, IL 60123 © (847) 608-3131 Peoria © 5415 N. University St, Peoria, IL 61614 ¢ {309} 693-5463 
Bureau of Land — Peoria * 7620 N. University St., Peoria, IL 61614 © (309) 693-5462 Champaign « 2125 S. First St, Champaign, tl 61820 ¢ (217) 278-5800 
Collinsville ¢ 2009 Mail Street, Collinsville, IL 62234 ¢ (618) 346-5120 Marion 2309 W. Main St., Suite 116, Marion, IL 62959 e (618) 993-7200 


Printed on Recycled Paper 


Cheever, Kim 


From: Red Extension [redextension @transitchicago.com] 
Sent: Monday, October 12, 2009 4:35 PM 

To: Peters, Melissa 

Ce: Kornblatt, Helene B. 

Subject: FW: Illinois State Police concerns 


From: Anthony_Lupo @isp.state.il.us [Anthony_Lupo @isp.state.il.us] 
Sent: Wednesday, October 07, 2009 11:14 AM 

To: Red Extension; Yellow Extension; Orange Extension 

Cc: mark.harmon @chicagopolice.org 

Subject: Illinois State Police concerns 


As we discussed in the Scoping meeting on September 23, 2009. Below 
is details a few concerns we had and would like them looked at during the 
preliminary phase: 


FIRST RESPONDERS 


Will the construction area be easily accessible for First Responders 
to respond to any type of emergency? With the tracks being elevated, will 
there be an easy on/off for personnel? 


SECURITY 


If the Contractor desires additional police officer services of 
Illinois State Police (ISP), District Chicago, for enforcement, traffic 
control, and/or security, ISP personnel will, as available, provide police 
services on a hireback basis. During this time, ISP officers will provide 
a visible State Police presence, provide general police services and take 
enforcement action as appropriate in and around the site of the program. 
We will govern all areas on the expressways or on state owned property. To 
secure the above, the Contractor would have to sign a binding contract 
detailing all the specifics with the State of Illinois. 


If you should have any questions or need additional information, 
please do not hesitate to contact me. 


Respectfully, 


Lieutenant Tony Lupo 
District Chicago 
Administrative Command 
Office 847 294 4655 

Fax 847 294 4440 

Cell 708 932 9347 


10/14/2009 


Cheever, Kim 


RS-57 


From: Red Extension [redextension @transitchicago.com] 


Sent: 
To: 
Cc: 


Thursday, October 29, 2009 8:35 AM 
Peters, Melissa 
Kornblatt, Helene B. 


Subject: FW: Red line EIS scoping comments 


From: David Tomzik [David.Tomzik@Pacebus.com] 
Sent: Tuesday, October 27, 2009 9:12 AM 

To: Red Extension 

Subject: Red line EIS scoping comments 


Pace scoping comments regarding CTA Red Line Extension Environmental Impact Statement 





Thank you for the opportunity to review and comment on the scoping of the Environmental Impact Statement for the Red Line 
extension. Below are comments regarding the proposed project alternatives and potential environmental impacts relating to the 


proposed extension between 95" Street Station and 130" Street. 


Pace supports the rail extension of the Red Line from the current terminus at 95" Street Station to 130" Street 


In compliance with the Illinois Auditor General’s recommendation to reduce CTA & Pace overlapping service and 
provide greater suburban market coverage area, Pace intends to restructure various south suburban routes operating 
on Halsted and King Drive which now serve the Red Line 95" Street Station. Additional planning development and 
review would be required to determine the most optimal station(s) to serve on either alignment. 


Arterial roadway access to/from the proposed station(s) served by connecting bus services will require further review 
including issues such as railroad grade crossings, street parking, and intersection improvements to accommodate bus 
movements. 


Pace requests participation in the planning development and design of the proposed station facilities served by both 
fixed route and Regional ADA Paratransit services. Design should include sufficient bays to accommodate Pace and 
CTA bus routes, Regional ADA Paratransit, operator facilities, passenger information as well as bus priority access such 
as Transit Signal Priority or bus activated signals to allow buses to enter/exit the terminal with minimal congestion. 


We look forward to participating in this regional planning process. 


David Tomzik 


Manage 


r, Long Range Planning 


Pace Suburban Bus Service 
550 W. Algonquin Road 
Arlington Heights, IL 60005 


847 228 


-2463 


fax 847 228-2330 





david.tomzik @ pacebus.com 


11/9/2009 





City of Chicago 
Richard M. Daley, Mayor 


Department of Environment 


Suzanne Malec-McKenna 
Commissioner 


Twenty-fifth Floor 

30 North LaSalle Street 
Chicago, Illinois 60602-2575 
(312) 744-7606 (Voice) 
(312) 744-6451 (FAX) 
(312) 744-3586 (TTY) 


hitp://www.cityolchicago.org 





BUILDING CHICAGO TOGETHER 


October 30, 2009 


Mr. Richard L. Rodriguez, President 

Mr. Jeffrey Busby, General Manager, Strategic Planning 
Chicago Transit Authority 

P.O. Box 7602 

Chicago, IL 60680-7602 


Dear Messrs. Rodriguez and Busby: 


The Department of Environment (DOE) appreciates the opportunity to 
comment on the proposed extension of the Chicago Transit Authority 

(CTA) Red and Orange Lines. We are supportive of both projects and 

the increased service to currently under-supported communities. 


Three sections follow; the first is a list that applies to both projects, the 
second focuses on the Red Line, and the third on the Orange Line. 


BOTH PROJECTS 
Please evaluate: 
e Recycling opportunities at stations and parking areas 
e Alternative energy options including solar, solar thermal, wind 
and more to provide electricity and heating / cooling where 
needed 
e Opportunities to install solar arrays (on rooftops, large expanses, 
etc.) to return energy to the grid 
e Reduction of light pollution through the use of downward-facing 
lighting 
e Compliance with the city’s stormwater ordinance, including 
using bioswales, rain barrels and other methods to reduce the 
first flush of water into the sewer system 
Native landscapes requiring little to no irrigation 
Green roofs on any facilities 
Bicycle access and parking 
Permeable paving for the Park-N-Ride areas 
Preferred parking for fuel-efficient vehicles 
Charging stations for electric vehicles 
The City’s new Soil and Rubble Reuse Intergovernmental 
Agreement applicability — extensive reuse of materials during 
demolition and construction could be possible 
Impacts to wildlife or other important natural resources 





RED LINE 

DOE will be constructing the Ford Calumet Environmental Center, a 38,000 square foot 
environmental education facility near 130" and Torrence in Chicago. We are supportive 
of a joint Metra / CTA station at 115" Street and are very interested in the possibility of 
an intermodal connection between NicTD/South Shore Line and CTA at 130" Street. 
These joint stations would allow residents from Indiana and the suburbs to easily gain 
access to our Center. We would also invite discussion around a bus turnaround at the 
Center for the 130" and Torrence buses or other buses with similar routes. 


ORANGE LINE 

Of particular concern to DOE are issues relating to neighborhood compatibility and 
environmental justice, primarily in relation to historical and/or privately owned parcels 
that may need to be acquired for the project. DOE would also be interested in a detailed 
evaluation of noise and vibration, including additive effects associated with Midway 
airport operations, to determine how such issues will affect neighboring properties. 


We offer our support and assistance with any of our comments as appropriate. Thank you 
for the opportunity to comment on these important projects. 


Sincerely, 


Suzanne Malec-McKenna 
Commissioner 


cc: Nicole Kamins 
Kevin Laberge 


SMM/NRWOQs/nlk 


R > , 5 D 
Cheever, Kim 


From: Red Extension [redextension @ transitchicago.com] 

Sent: | Wednesday, November 04, 2009 4:47 PM 

To: Peters, Melissa 

Ce: Kornblatt, Helene B. 

Subject: FW: Request for Comments -- Department of Streets and Sanitation - Proposed Red Line Expansion 


From: StreetsAndSan [streetsandsan@cityofchicago.org] 

Sent: Monday, November 02, 2009 2:39 PM 

To: Red Extension 

Cc: Ernst, Jonathan 

Subject: Request for Comments -- Department of Streets and Sanitation - Proposed Red Line Expansion 


Mr. Jeffrey Busby 

General Manager, Strategic Planning 
Chicago Transit Authority 
RedExtension@transitchicago.com 
OrangeExtension@transitchicago.com 





Dear Mr. Busby: 


I am writing in response to your request for comments regarding the environmental reviews that will take place pertinent to the 
potential expansions of the Red and Orange Lines of the Chicago Transit Authority. 


For both projects, the City of Chicago’s Department of Streets and Sanitation (DSS) would like the review committee to consider 
the following comments and concerns regarding the expansions during the environmental review process: 


1. The location of any street lights that will need to be removed or relocated as a result of the new lines; 

2. An analysis of the affect these elevated concrete supports will have on street level lighting and any steps that will be taken to 
supplement street lighting in these areas, i.e. CTA-provided lighting on the underside of the elevated line; 

3. The location of any public way trees that will need to be removed as a result of the new lines or the construction activity and 
a replacement strategy for those lost trees; 

4. The level of assistance the CTA expects to request from DSS for services such as street "No Parking" postings and the towing 
of illegally parked vehicles during the construction phase of these projects; 

5. The creation of a rodent abatement plan for the affected land which includes required sign-offs by the DSS’s Bureau of 
Rodent Control prior to construction; 

6. A plan for the proper storage, removal and recycling of all construction and demolition debris in accordance with all City of 
Chicago ordinances; and 

7. A commitment to having platform level recycling containers and space at street level for the storage of recyclables prior to 
being separately collected from the garbage. 

Thank you for your consideration of these issues 


Sincerely, 
(SIGNED) 
Thomas G. Byrne 


Commissioner 
Department of Streets and Sanitation 
TGB:je:lps 


EMAIL/Busby.CTA.email.environmental review 


cc: Jonathan Ernst 


11/9/2009 


KS-337 
CHANGE. 


CHICAGO HOUSING AUTHORITY 


Martin Nesbitt 
Chairperson 


Board of Commissioners 
Hallie Amey 

Deverra Beverly 

Dr. Mildred Harris 
Michael Ivers 

Myra King 

Carlos Ponce 

M. Bridget Reidy 
Sandra Young 


Lewis A. Jordan 
Chief Executive Officer 


Scott W. Ammarell 
General Counsel 


November 2, 2009 


Jeffrey Busby 

General Manager, Strategic Planning 
Chicago Transit Authority 

P.O. Box 7602 

Chicago, IL 60680-7602 


Dear Mr. Busby: 


In response to the Environmental Impact Statement Scoping Information 
regarding Connecting 95” Street Station to 130" Street, The Chicago Housing 
Authority (CHA) would like to express strong support for the Red Line 
Extension Locally Preferred Alternative. 


This alternative extension would improve public transportation and citywide 
accessibility for residents and workers of the South Side. Particularly, this 
extension would allow greater public transportation and a Red Line stop near 
the Altgeld Gardens residential development which is located on the far South 
Side near the Riverdale community. The 190-acre Altgeld Gardens is 
comprised of 17 blocks of 225 two-story row houses with 1,953 family units 
and its full rehabilitation is scheduled to be completed in 2014. The CHA 
would like to add that the Red Line Extension Locally Preferred Alternative 
would have a tremendous positive impact for the families living at Altgeld 
Gardens who would certainly benefit from utilizing this proposed extension. 


The CHA looks forward to this Chicago Transit Authority targeted project and 


hopes that we can be of support throughout the process of the Red Line 
Extension. 


Sincerely, 





Lewis A. Jordan 
Chief Executive Officer 


60 E. Van Buren Street - Chicago, Ii!inois 60605-1207 - (312) 742-8500 - www.thecha.org 


Cheever, Kim 


From: Peters, Melissa [PetersMe @ cdm.com] 


Sent: Tuesday, October 06, 2009 8:21 AM 
To: Cheever, Kim 
Subject: FW: Attn ; Jeff Busby 


Attachments: cta expansion.doc 


Note that this is an agency comment. 


From: Orange Extension [mailto:OrangeExtension@transitchicago.com] 
Sent: Monday, October 05, 2009 4:45 PM 

To: Peters, Melissa 

Cc: Kornblatt, Helene B. 

Subject: FW: Attn ; Jeff Busby 


From: Harmon, Mark A. [Mark.Harmon@chicagopolice.org] 
Sent: Monday, October 05, 2009 9:18 AM 

To: 'redextension@transitchicago.om' 

Cc: Orange Extension 

Subject: Attn ; Jeff Busby 


Sorry for the delay 


Lt Mark Harmon 


10/8/2009 


BUREAU OF PATROL 1 October 2009 


TO: 


FROM: 


SUBJECT: 


Jeffrey Busby 

General Manager 
Strategic Planning 
Chicago Transit Authority 


Mark Harmon 
Commanding Officer 
Bureau of Patrol Administration 


CTA Extension Projects 


Bureau of Patrol is listing the following concerns/issues to be addressed in regards to 
the Red and Orange line extension projects: 


Federal funding for an overtime initiative similar to the Dan Ryan extension 
project. Overall security for the project will over burden regular patrol duties. Site 
and personnel security should be covered separately from day to day operations. 


Remote and somewhat concealed access points and locations pose security 
issues. 


Additional traffic issues need to be addressed with proposed right of way going to 
CTA. There will also be additional vehicles being utilized to begin the shuttle 
service to proposed new destinations. 


More Chicago Police Department members will need to be rail certified with the 
proximity of the rail system to the designated patrol areas. 


Proposed expansion of the 95" St terminal poses many traffic and security 
issues. Currently the terminal is one of the busiest rail locations for police 
service. This would be greatly affected by reduced parking and increased foot 
and vehicular traffic. 


ILLINOIS ENVIRONMENTAL PROTECTION AGENCY 


1021 North Grand Avenue East, P.O. Box 19276, Springfield, Illinois 62794-9276 @ (217) 782-2829 
James R. Thompson Center, 100 West Randolph, Suite 11-300, Chicago, IL 60601 © (312) 814-6026 


PAT QUINN, GOVERNOR Douctas P. Scott, Director 








217-782-0547 


September 28, 2009 


Mr. John Paquet 

Vice President 

Planning and Development 
Chicago Transit Authority 
567 West.Lake Street 
Chicago, IL 60661-1498 


Dear Mr. Paquet: 


We have reviewed the information concerning an Environmental Impact Statement project 
for the proposed Red Line Extension to serve the South Suburban residents. This project also 
includes improvements to the 95" Street Station terminal. 


The Agency has no objections to the project; however a construction site activity stormwater 
NPDES permit will be required from the Division of Water Pollution Control. Also, please 
contact The U. S. Army Corps of Engineers for any permit requirements if there are any stream 
crossings that require dredge and fill activities in the waterway. 


If you have need for an Environmental Review in the future, please submit your information to: 
Illinois Environmental Protection Agency, Deputy Director’s Office/MC #1, 
PO Box 19276, Springfield, Illinois 62794-9276, ATTN: DiAnne Schuerman 


Sincerely, 
gene 
sa Bonnett 
Acting Deputy Director 
Rockford © 4302 N. Main St. Rockford, IL 61103 © (815) 987-7760 Des Plaines © 9511 W. Harrison St, Des Plaines, IL 60016 @ (847) 294-4000 
Elgin © 595 S. State, Elgin, IL 60123 © (847) 608-3131 Peoria © 5415 N. University St, Peoria, IL 61614 ¢ {309} 693-5463 
Bureau of Land — Peoria * 7620 N. University St., Peoria, IL 61614 © (309) 693-5462 Champaign « 2125 S. First St, Champaign, tl 61820 ¢ (217) 278-5800 
Collinsville ¢ 2009 Mail Street, Collinsville, IL 62234 ¢ (618) 346-5120 Marion 2309 W. Main St., Suite 116, Marion, IL 62959 e (618) 993-7200 


Printed on Recycled Paper 


Cheever, Kim 


From: Red Extension [redextension @transitchicago.com] 
Sent: Monday, October 12, 2009 4:35 PM 

To: Peters, Melissa 

Ce: Kornblatt, Helene B. 

Subject: FW: Illinois State Police concerns 


From: Anthony_Lupo @isp.state.il.us [Anthony_Lupo @isp.state.il.us] 
Sent: Wednesday, October 07, 2009 11:14 AM 

To: Red Extension; Yellow Extension; Orange Extension 

Cc: mark.harmon @chicagopolice.org 

Subject: Illinois State Police concerns 


As we discussed in the Scoping meeting on September 23, 2009. Below 
is details a few concerns we had and would like them looked at during the 
preliminary phase: 


FIRST RESPONDERS 


Will the construction area be easily accessible for First Responders 
to respond to any type of emergency? With the tracks being elevated, will 
there be an easy on/off for personnel? 


SECURITY 


If the Contractor desires additional police officer services of 
Illinois State Police (ISP), District Chicago, for enforcement, traffic 
control, and/or security, ISP personnel will, as available, provide police 
services on a hireback basis. During this time, ISP officers will provide 
a visible State Police presence, provide general police services and take 
enforcement action as appropriate in and around the site of the program. 
We will govern all areas on the expressways or on state owned property. To 
secure the above, the Contractor would have to sign a binding contract 
detailing all the specifics with the State of Illinois. 


If you should have any questions or need additional information, 
please do not hesitate to contact me. 


Respectfully, 


Lieutenant Tony Lupo 
District Chicago 
Administrative Command 
Office 847 294 4655 

Fax 847 294 4440 

Cell 708 932 9347 


10/14/2009 


Cheever, Kim 


RS-57 


From: Red Extension [redextension @transitchicago.com] 


Sent: 
To: 
Cc: 


Thursday, October 29, 2009 8:35 AM 
Peters, Melissa 
Kornblatt, Helene B. 


Subject: FW: Red line EIS scoping comments 


From: David Tomzik [David.Tomzik@Pacebus.com] 
Sent: Tuesday, October 27, 2009 9:12 AM 

To: Red Extension 

Subject: Red line EIS scoping comments 


Pace scoping comments regarding CTA Red Line Extension Environmental Impact Statement 





Thank you for the opportunity to review and comment on the scoping of the Environmental Impact Statement for the Red Line 
extension. Below are comments regarding the proposed project alternatives and potential environmental impacts relating to the 


proposed extension between 95" Street Station and 130" Street. 


Pace supports the rail extension of the Red Line from the current terminus at 95" Street Station to 130" Street 


In compliance with the Illinois Auditor General’s recommendation to reduce CTA & Pace overlapping service and 
provide greater suburban market coverage area, Pace intends to restructure various south suburban routes operating 
on Halsted and King Drive which now serve the Red Line 95" Street Station. Additional planning development and 
review would be required to determine the most optimal station(s) to serve on either alignment. 


Arterial roadway access to/from the proposed station(s) served by connecting bus services will require further review 
including issues such as railroad grade crossings, street parking, and intersection improvements to accommodate bus 
movements. 


Pace requests participation in the planning development and design of the proposed station facilities served by both 
fixed route and Regional ADA Paratransit services. Design should include sufficient bays to accommodate Pace and 
CTA bus routes, Regional ADA Paratransit, operator facilities, passenger information as well as bus priority access such 
as Transit Signal Priority or bus activated signals to allow buses to enter/exit the terminal with minimal congestion. 


We look forward to participating in this regional planning process. 


David Tomzik 


Manage 


r, Long Range Planning 


Pace Suburban Bus Service 
550 W. Algonquin Road 
Arlington Heights, IL 60005 


847 228 


-2463 


fax 847 228-2330 





david.tomzik @ pacebus.com 


11/9/2009 


Protecting Our Water Environment BOARD OF COMMISSIONERS 
4 Terrence J. O’Brien 
President 
Kathleen Therese Meany 
Vice President 
Gloria Alitto Majewski 
Chairman of Finance 
Frank Avila 
aaa a ey Ag a Ea INEPT STEUER IT I a TR TY ER NGG STEPPE STOO SI TET eS AE res PTR Patricia Horton 
Barbara J. McGowan 
Metropolitan Water Reclamation District of Greater Chicago cynthia. santos 
Debra Shore 
100 EAST ERIE STREET CHICAGO, ILLINOIS 60611-3154 312-751-5600 Mariyana T. Spyropoulos 





Joseph P. Sobanski, P.E. 
Director of Engineering 


312-751-7905 FAX 312-751-5681 


October 14, 2009 


Mr. Jeffrey Busby 

General Manager, Strategic Planning 
Chicago Transit Authority 

P.O. Box 7602 

Chicago, IL 60680-7602 


Dear Mr. Busby: 
Subject: Environmental Impact Statement Scoping for the CTA Red Line Extension 


Reference is made to your interagency scoping meeting on September 24, 2009, concerning the 
subject matter. The Metropolitan Water Reclamation District of Greater Chicago (District) has 
the following comments for the scoping process: 


e Aerial photos of the Locally Preferred Alternative shown at the meeting indicate the 
proposed alignment running along the Union Pacific Railroad (UPRR) at grade adjacent 
to District property. The District requires access between the Calumet Water 
Reclamation Plant to the west of Cottage Grove Avenue and its facilities to the east of 
Cottage Grove Avenue. District access between the two facilities will have to be 
modified or reconstructed as part of the project. 


e The proposed alternative for the station at the end of the line south of 130" Street is 
adjacent to District property between 130” Street and 130 Avenue and west of the 
station. Depending on the location of parking, etc., a request to lease or acquire District 
property may be required. 


e The location for the proposed CTA station north of 130" Street is entirely on District 
property, some of which may be considered wetland. Also, it appears that the rerouted 
Cottage Grove Avenue utilizes the District road within the plant boundaries. The District 
understands that the draft plans are preliminary, but we will have to do a complete 
evaluation as plans are further developed to determine potential impact oni the District. 


Mr. Jeffrey Busby -2- October 14, 2009 


e We recommend an odor study be conducted early in the environmental review process for 
impacts on the proposed CTA facilities. The area of greatest concern is the final CTA 
station along 130" Street, which is directly adjacent to the Calumet Water Reclamation 
Plant. 


e The proposed alignment crosses the District’s 17’6”x14’0” Calumet Intercepting Sewer 6 
just east of Indiana Avenue. Attached are Sheets 1 and 5 of this contract. This 
intercepting sewer should be placed on all future Red Line Extension plans. 


Questions may be referred to Joe Schuessler, 312-751-3236. 


Very truly yours, 


LA aes 
Joseph P. Sobanski 
Director of Engineering 


WSS:AP:JMS 
Attachment 
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